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Engineering News.) 


\RANSAS TERMINAL RY.—Grading has 
bee rted on this line, which is to be con- 
t from Aransas Pass, Texas, south- 
eas along the channel of the Aransas 
Pa iannel & Dock Co. to deepwater on 

side of Harbor Island,.where docks 
irehouses will be built. From the 
re at Aransas Pass the line will pass over 
a sold fill, 9,000 ft. long, crossing Red Fish 
thence across Steadman Island, about 
7) ft. and will then cross the old Corpus 
Y channel on a 500-ft. trestle, with a 





d ridge, to have an opening of 40 ft. at 
the iter of the channel, thence crossing 

rm of Corpus Christi Bay over a fill to 
it 15 miles long, continuing on Har- 
ind to the east side of the island. The 
Aransas Pas; Channel & Dock Co. will erect 
wharves and warehouses, aiso a grain ele- 
a cotton compress and coal docks. E. 
0. Burton is Pres., Gibbs Bldg., San Antonic, 
rex.; C. 8S. Corrigan is Ch. Engr., Box 183, 
Aransas Pass, Tex. Noted officially on April 
21. 






CANADIAN PACIFIC.—The TORONTO 
CONSTRUCTION CO., 14 Wellington St., 
East, Toronto, Ont., has been awarded the 
contract for the construction of the line 
which the Canadian Pacific will build 
from Coldwater to Atherly Junction, to give 
direct connection with Orilla, Ont. Estimated 
$500,000. This line was ordered by the 
Ontario Railway and Municipal Board, and 
will be used by the Canadian Northern, as 
well as the C. P. R. 

The Canadian Pacific Ry. Co. has filed at 
the City Registry office, Ottawa, Ont., plans 
involving an outlay of about $1,000,000 for 
an underground line through the city con- 
necting the Central Station near the foot of 
the Rideau Canal with the company’s central 
station near the foot of Union Station in 
the northwestern end of the city. The con- 
nection between the two stations is now made 
by a roundabout line across the Ottawa 
River and around the outskirts of Hull. The 
proposed new line will give the shortest route 
between the two stations, will enable all 
trains to be run through to the Central Sta- 
tion in the heart of the city, and will cut 
off several miles of the company’s through 
line from Montreal to the West. J. G. Sul- 
livan is Asst. Ch. Engr., Montreal, Que.; A. 
M. Jones is Resident Engr., Ottawa. 

CHICAGO, BURLINGTON & QUINCY.—The 
budget of expenditure for the Burlington R. 
RK. System for the current year, which has 
just received the approval of the Board of 
Directors, calls for the use of $30,000,000. 
Of this amount $10,000,000, approximately, 
is to go for new equipment and power; an 
equal sum will be expended for new lines 
and for double tracking and the remainder 
will be used for miscellaneous improvements, 

he new construction to be undertaken in- 
cludes nearly 200 miles of road to close some 

{ the gaps between the new route which 
this company will built from Denver to the 
Puget Sound country in connection with the 
Colorado & Southern R. R. 

The management of the Burlington System 
also has decided to bring its trains from the 
Northwest into Denver on its own tracks and 

to its own terminals instead of over the 
racks of the Union Pacific and into its ter- 

nals. Some of the equipment already has 
en ordered, including 2,500 box cars. Some 

f the equipment and power which are soon 

be ordered include 1,000 steel gondola cars, 
-.000 box cars, 50 coaches, 50 locomotives, 27 
witch engines, 500 automobile cars, 500 bal- 

st_ cars, 25 baggage cars, 10 baggage and 

‘il cars and 10 chair cars. 

rhe longest stretch of new road to be built 

between Kirby and Powder River, Wyo., 

‘4 miles. This line will connect the Big 
‘orn Basin line of the Burlington with the 
racks of the Chicago & Northwestern Ry., 
ver which the trains will run between the 

‘necting point and Orin Junction, where 
hey will reach the tracks of the Colorado & 
southern. This work is estimated to cost 
“8,000,000, About 53 miles of track are to 

built from Scribner to Laurel, Mont., a 

‘ation On the Northern Pacific just west of 
Sillings. From Greeley on the main line of 
he Burlington east of Denver, to Hudson, 
= miles north, a new line is to be built. In 
\\linois a new line is to be built from Herrin 
) Metropolis, 38 miles, in order to take the 
‘ine to the Mississippi River, at a point 
where connection can be made with the 


cost, 


NEWS. 


Louisville & Nashville. In Illinois 75 miles 
of double track work are to be built, to cost 
about $1,700,000. The double tracking is to 
be between Savanna and Galena Junction, 
between Salida and Bushnell, East Dubuque 
and Rutledge, Stoddard and South Junction 
and between Grand Crossing and Lytle. 
Among the miscellaneous improvements will 
be track elevation work in Chicago to cost 
about $750,000. It is stated that fully $1,- 
000,000 will be expended in erecting new ma- 
chine shops at Havelock, Neb. Noted on 


Nov. 25, 1900. W. L. Breckenridge is Engr. 
M. W., Chicago; F. T. Darrow is Engr. M. 


W., Lincoln, Neb. 

CHICAGO, ST. PAUL, 
OMAHA.—This company has applied to the 
State Railroad Commission for authority to 
build a line into Superior, Wis., and through 
that city to its ore docks on St. Louis Bay. 
Including the ore docks and other facilities 
in that connection the 6.38 mile extension is 
estimated to cost $780,000. The Commission 
will hear the application on June 6. 


CHOCTAW, NEWCASTLE & WESTERN.— 
An extension probably will be built at once 
from Alderson, Okla., to Savannah, Okla. 
This railroad is now operated for freight 
traffic between Alderson and Cambria, three 


MINNEAPOLIS & 


miles. J. E. LeBosquet is Vice-Pres., Mc- 
Alester, Okla. 
CROSBYTON & SOUTH PLAINS.—Char- 


tered in Texas to build a 120-mile line from 
Spur in Diekens County, to Lubbock, in Lub- 
bock County, and a branch line from Cros- 
byton, Crosby County, to Plainview, in Hale 
County. Headquarters, Crosbyton, Crosby 
County, Tex. Capital stock, $150,000. In- 
corporators: Julian M. Bassett, Roger M. 
Bassett, William D. Petzel and J. C. John- 
son, Crosby'«n; Avery Coonley and Howard 
Coonley, Riverside, Ill.; C. L. Spencer, P. W. 
Coonley, John Stewart Coonley and Edward 
P. Bailey, of Chicago. 


HOUSTON & TEXAS CENTRAL.—The 
State Railroad Commission, Austin, Tex., has 
received from the Houston & Texas Central 
Ry. Co. a supplemental application following 
its application of March 24 asking for per- 
mission to issue $3,000,000 in bonds on the 
Mexia-Nelleva cutoff. The supplemental ap- 
plication sets forth that it will take about 
$500,000 to complete the road in the way of 


ballast, additional tracks, relaying 57.17 
miles of 61%4-Ib. rail with 75-lb. rail, and 
for the proposed terminal buildings and 


tracks at North Zulch. The railroad company 
wishes the commission to take these improve- 
ments into consideration in placing its value 
upon the new line, and for this reason sub- 
mitted with the supplemental application a 
number of estimates of the cost of the work 


and the plans for the same. Among the 
items it asks the Commission to take cog- 
nizance of are: Ballasting, relaying 57.17 


miles of 61%4-lb. rails with 75-lb. rails, ter- 
minal buildings, ete. North Zulch, addi- 
tional tracks, North Zulch with one or two 
more little items, totaling $484,392. On May 
9, R. D. Parker, Engr. for the Railroad Com- 
mission, submitted a report placing the valu- 
ation of the Mexica-Nelleva cutoff at $2,- 
383,000 first mortgage 30's at 6%. The ap- 
plication for the issuance of an additional 
$484,393 was also approved, said amount to 
be used for the completion of the road, the 
bonds to be issued as the improvements call 
= I. A. Cottingham is Engr., Houston, 
ex. 


IRWINTON RY.—Bids will be received un- 
til 2 p. m., on May 20, for grading and track 
laying on 3% miles of. line from McIntyre 
to Irwinton, Ga. George H. Carswell is Secy., 
at Irwinton, Ga. 


MOOREFIELD & VIRGINIA.—This recently 
incorporated company has elected officers as 
follows: W. B. Cornwell, Pres., Romney, W. 
Va.; C. B. Welton, Vice-Pres., Moorefield, 
W. Va.; Eugene E. Alles, Secy. and Treas., 
Romney; William Trapnell, Gen. Mgr. and 
Ch. Engr., Romney. Company proposes to 
build a railway from Moorefield, W. Va., to 
Palo Alto, Va., as noted on April 14. 


NEWTON NORTHWESTERN. — Incor- 
porated in Mississippi to build 40 miles of 
line from Newton to Carthage, Miss., via 
Conehatta, Sebastopol and Walnut Grove, 
including three bridges, two of 200 ft. each 
and one of 1,500 ft. D. L. Ragland is Pres. 
and Ch. Engr.; W. A. Brown, Gen. Mgr.; 
W. V. Fant, Secy. and Treas., all of New- 
ton, Miss. 


NORTHERN PACIFIC. — Right-of-way is 
now being secured for the proposed Caring- 
ton-Turtle Lake extension in North Dakota. 
W. L. Darling is Ch. Engr., St. Paul, Minn. 


PARIS & MOUNT PLEASANT.—We are 
officially advised that contract for grading 
work has been let to M. TAUSEY. Twenty- 
five miles of grading have been completed. 
Contract for track-laying and bridge work 
let to D. J. GRIGSBY, Dallas, Tex. It is 
planned to have the first section of 25 miles 
in operation by Sept, 1. This railroad will 
run from Paris to Mount Pleasant, Tex., via 
Pattonville, -Deport and Bogota, 53 miles. 
Right-of-way and capital are secured and 
surveys made. R. F. Scott is Pres., and H. 
P. Mobberly is Ch. Engr., Paris, Tex. Noted 
on April 7. 


PHILADELPHIA & READING.—We are 
officially informed that this company has 
arranged to install Hall signals of the disc 
type between Reading and Allentown, Pa., 
on what is known as the East Penn Branch, 
a distance of 35.3 miles. The installation 
covers 61 home and 61 distant signals, Plans 
are prepared by the railway company and 
the installation is being made by the rail- 
way company. No contracts will be award- 
ed. In connection with this work the com- 


CONSTRUCTION NEWS 


pany is also arranging to renew entirely the 
‘ 


existing telegraph lines. A. Dice, Read 
ing, is Gen. Mgr. 

SIOUX FALLS & WESTERN.—We are of 
ficially advised that contracts will be let 
soon for building this railway from Sioux 
Falls to: Wheeler, S. Dak., about 125 miles 
in length. Capital is secured and survey 
compieted. Right-of-way has not been s¢ 
cured yet. R. F. Brown is Pres., and J, L 


Wagner is Ch. Engr., both at Sioux Falls, S$ 
Dak. Noted on April 12. 

SOUTH CAROLINA WESTERN.—Incorpor- 
ated to build a #)-mile railway from McBee 


to Florence. W. R. Bonsal, Hamlet, N. ¢ 
is Pres. Mr. Bonsal is Pres. of the North & 
South Carolina Ry., which is in operation 
between Hamlet and Dillon, N. C., 30 miles. 
STEPHENVILLE, NORTH & SOUTH 
TEXAS.—A stockholders’ meeting will be 
held on July 2 to act on the following pro- 


posed extensions: Hamilton to Gatesville, 
Tex., 32 miles; Stephenville to Thurber, Tex 
26 miles; a branch from a point near Ham 
ilton to Comanche, Tex., about 35 miles. B 
C. Cage is Pres. and W. S. Watson, Secy 
and Treas., both of Stephenville, Tex. This 
railroad now runs from Stephenvilie to Ham 
ilton, 43 miles. 

TENNESSEE, ALABAMA & KENTUCKY.— 
This railway will be built from Chattanooga, 


Tenn., direct to Louisville, Ky., through or 
near Dunlap, Spencer, Sparta, Cookeville, 
Gainesboro, Tompkinsville, Edmonton and 
Hodgenville, about 230 miles in length. Lo 
cation survey is in progress between the 
Cumberland River at Gainesboro and the 


Van Buren County coal fields, about 60 miles, 
which will be the first section built. Rutledge 


Smith, Cookeville, Tenn., is Pres. and Gen. 
Mer.; J. N. Cox, Vice-Pres.; R. L. Farley, 
Treas.; O. K. Holladay, Secy., and R. J. 


Moscrip, Ch. Engr., Cookeville, Tenn. 

TEXAS.—A bonus of nearly $50,000 has 
been raised by the citizens of Anson, Jones 
County, Tex., to induce a railroad to come 
to that city. It is hoped to get the railroad 
that is to be built from Abilene to Hamlin 
to come either directly to the city or go 
within a few miles west of Anson. More 
money will be raised for station grounds and 
right-of-way. 

TEXAS NORTH & SOUTH.—Incorporated 
in Texas, with $360,000 capital, to build 
from Seymour, via Coleman, to San An 
tonio, Tex., 360 miles. The directors are: 
L. E. Collins, Pres.; C. F. Dumas, Treas. ; 
W. N, Cameron, Vice-Pres.; W. H. Stephens, 
Secy.; W. J. Coulson, J. C. Dibrell, J. E. 
Boog Scott and J. A. B. Miller, all of Cole- 
man, Tex. 


WESTERN MARYLAND.—This company is 
reported to have concluded a deal with the 
Baltimore Fidelity Warehouse Co. for the 
purchase of the latter’s wharves, ware- 
houses and other property at Lazaretto Point 
and at the foot of York St., Baltimore. The 
purchase price is $500,000 and, in addition 
the Western Maryland Co. will spend $250,- 
“00 improving the properties, and Brown's 
Wharf, which it owns also. The property ac- 
quired comprises seven acres at Lazaretto 
Point. 





HONDURAS.—Drew Linard, U. S. Consul 
at Ceiba, Honduras, states that a concession 
granted by the Government of Honduras 
early in 1909 for constructing a railroad 
from Iriona, the Atlantic terminal to the in- 
land city of Juticalpa, and embracing the 
concessionary option of extending lines to 
Tegucilgalpa and the Pacific port of Ama- 
pala, has been financed in Chicago, with a 
capital of $5,000,000, and incorporated under 
the laws of the State of Delaware as the 
North & South Interoceanic R. R. Co. En- 
gineers have completed the location survey 
to Juticalpa, the first objective point, 144 
miles, and grading for a standard-gage road 
was begun in October, 1909. The work in- 
volved is of considerable magnitude, as it is 
intended to jetty the mouth of the Gualaya 
River, upon which Iriona is situated, and 
deepen the channel to a depth sufficient to 
enter vessels drawing 30 ft.; to lay out a 
town site with proper drainage, install water 


and electric-light plants, and erect a wire- 
less station. 
Quoting an authentic source: “The work 


is to be pushed with vigor and completed as 


rapidly as men, money and machinery can 
accomplish it, and new constructing and 
operating material, including dredge, pile 


driver, sawmill, tugboat, rails, engines, cars, 
etc., will be delivered at Iriona in May, 
1910.” The road, when completed, will pass 
through the hardwood, agricultural and min- 
ing districts of that region and, aided by in- 
tended colonization, will develop the natural 
resources and open to American commerce a 
practically virgin territory. [The names of 
the officers of the company are on file in 
the Bureau of Manufactures, Dept. of Com- 
merce and Labor, Washington, D. C.] 


ELECTRIC RAILWAYS. 


BAYONNE, N. J.—The Bayonne Subway & 
Developing Co. has been organized to build 
a subway from Bayonne, N. J., to Port 
Richmond, Staten Island, N. Y., where it is 
to connect with the Hudson & Manhattan 
R. R. Co. and with existing lines on Staten 
Island. Capital stock, $100,000. Wm. 8. Van 
Clief is Chn.; Frank Fogin,. Secy., and Ed- 
ward Doyle, Treas. Among the directors 
are: Frederick Cozzens, A. L. Burbank, 
George P. Egbert and Geo. H. Treadwell. 


HERSHEY, PA.—The Governor has ap- 
proved the action of the directors of the 
Hummelstown & Campbelltown Street Ry. 
Co. for an extension of its lines of several 
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Grove City Noted on April 14 
WASHINGTON, D. C.—A bill to incorporate 


Suburban Ry. Co. and 
operate in the 
en introduced in 


the East Washington 
to grant it a trap 
southeast suburbs has 
Senator 


hise to 





the Senate by Fletcher Alber 
Carey, O. A. Emmons, John Kuhn, Maurice 
Oterback, Robert Bradberry and George E 


Emmons, of Washington, D. ¢ Samuel E 












Cox, William A. Harrison and A. W. Thomas, 
of Maryland; Reese Carpenter, of New York 
R. H. Phillips and J. 3. Sims, of Virginia 
are named as t ncorporaiors The bill 
proposes to give the company authority to 
operate a single or double track street rail 
way for passengers and small freight by the 
following route: Beginning near the inter 
section of Nichols Ave. and Good Hope Road, 
thence along or near Suitiand Road, thence 
along the District line rhe use of over 
head wires is granted, but two wires must 
be used by each track The construction 
work must be begun within one year and 
completed within two year rhe bill pre 
scribes that free transfers shall be ssued 
between this line and the Anacostia & Po- 
tomac River Ry. Co in accordance with 


the Distr 


agreements determined ‘ 
that cars 


upon by 


Supreme Court. It is also specified 

shall be run “as often as public conver 
lence may require in accordance with time 
table to be subject to the approval of the 
District Commissioners The company 

to pay an annual tax of 4 on its gro 
earnings. Noted on March 17 


WHEELING, W 
tion Co. 


VA.—The Wheeling Tra 
is reported to have awarded a con 





tract for building an extension, in¢ 

the driving of a tunnel, to the FEDE! 

ENGINEERING CO., Pittsburg, Pa 
FAIRMONT, W. VA.—The annual meet 

ings of the Fairmont & Clarksburg Traction 

Co. and the Fairmont & Northern Traction 

Co., which are controlled by the interests 


owning the Consolidation Coal Co., were held 
on May 11 The board elected by the Fair 
mont & Clarksburg Co Ss composed of 
Clarence W. Watson, of Baltimore and Fair 


mont; S. L. Watson, A. Brooks Fleming 
J. E. Watson, George T. Watson, Walton 
Miller and J. O. Watson, of Fairmont; S. C 
Denham, Clarksburg, W. Va.:; Jere H. Whee! 


wright and Van Lear Black, of Baltimore 
and A. M. Young, New York. 8S. L. Watson 
was elected Pres.; Clarence~ W. Watso 


Vice-Pres.; Walton Miller, Secy. and Trea 


and James O. Watson, Gen. Mgr. 

The Fairmont & Northern Traction Co 
constructing the line between Bellview and 
Amos. Its directors are A. B. Fleming, A 
L. Watson, C. L. Shaver, George T. Wa 
son, James O. Watson, all of Fairmont, 8 
L. Watson was elected Pres.; A. B. Fleming 
Vice-Pres., and James O. Watson, Gen. Mgr 


Fairmont & Traction Co 
ordered a portable sub-station The 
company has also ordered a large amount 
of paving bricks, to be laid between the 


Clarksburg 


tracks of the company in Fairmont Noted 
en March 31 
COVINGTON KY.—The Covington, Big 


3one & Carrollton R. R. Co 
granted a 50-year franchise 
and Council to build a 


has beena 
by the Aldermen 
railway in Coving- 


ton. Noted on March 51 

NELSONVILLE, OHIO.—The Hocking- 
Sunday Creek Traction Co. will let contracts 
for construction of its line from Nelsonville 


to Athens and Logan 
completed between 
and are now being 


have been 

and Athens 
made in upper Sunday 
Creek and on Suear Creek This company 
has taken over all the rights and property 
of the Hocking-Sunday Creek Traction Co., 
of Nelsonville. Charles Tutt #6 Gen. Mer 
W. H. Badger is Ch. Engr., Nels6nville 


VINCENNES, IND.—The Vincennes, Wash 
ington & Eastern Traction Co. has been ir 
corporated in Indiana to build an electr 


Surveys 
Nelsonville 


railway from Vincennes to Loogootee. Cap 
ital stock, $100,000. Incorporators: Joseph 
L. Ebner, of Vincennes: Elmer J. Binford 
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BRIDGES. KENTON, OHIO.—The Board of Commis- $17,930; Western Bridge Co., Sacramento, 
; sioners of Hardin County has let contract to #14.900; Cotton Bros., Oakland, $16,500; 
. that this work is advertised in the CHAMPION IRON CO. and the JAMES RENO CONSTRUCTION CO., Reno, Nev 
Engineering News.) ae MACHINE CO. for the construction of $14,469 (awarded contract) ; Midland Brides 
reen ‘ various idges. Co., Kansas City, 8.710; Mercer-Frazier 
* ror ye ggg roe Bir CLEVELAND, OHIO.—The REPUBLIC C0.» San Francisco, $15,000; Pacific Coast 
me d ey on and the New Jersey In- STRUCTURAL IRON WORKS CO., 1270 E. 9, Sam Francisco, $18,100. The specifica 
pecker ‘dge Commission in joint meeting 53d St, Cleveland, has been awarded con- tions call for a reinforced-concrete structure 
terst fey Yo 115 Broadway, Borough tract by the city for strengthening the Su- 135 ft. in length by SU ft. in width of two 
at ee York, until 4 p. m., June Perior viaduct. The work includes furnish- ‘Pans, with 50-ft. arch. 
of M an, test borings at a proposed site ing and placing adjustable truss roads for NEWMARKET, ONT.-—Bids are asked by 
2, f 1Dg River bridge over the Hudson roadway stringers and furnishing and plac- Barber & Young, Engrs., 57 Adelaide St., 
oft aehont West 109th St., and at or ing floor beams. Bids were opened on May 5. Toronto, until noon, May 23, for the con 
are t 179th St., New York City, to GREENFIELD, IND.—Bids are asked un- struction of a reinforced-concrete arch bridge 
suit ints on the opposite shore in New til 10 a. m., June 20, by the County Commis- Of 60-ft. span over the Holland River at 
‘ae separate bids must be made for sioners for the construction of a steel bridge Timothy St, here 
J above sites, and the contract for over the Blue River. C. H. Troy is Audr. 
. vill be separately let, according to Hancock Courty. BUILDINGS. 


ome for proposals, copies of which may 
“ d upon application at the offices 
- at Commissions. For full informa- 
ess New York and New Jersey In- 
ridge Commissions, No. 115 Broad- 
York City. Forms of proposal are 
e at the office of Engineering News, 
for distribution. 
USE, N. Y.—The W. J. BURNS CO., 
P ise, has been awarded contract for 
ruction of two bridges crossing the 
+ ; of the Syracuse, Lakeshore & 
No R. R. and the New York Central 
R the line of the Delaware, Lacka- 
Western R. R. Co.’s new line from 
} omb Steel Works to E. R. Rice’s 
rd at the foot of Plum St. 
BI \LO, N. Y.—Bids will be received by 
the irtment of Public Works, until 11 a. 
me y 20, for repair of the timber and 
pla » of roadways and walks of all 
pices and approaches and the walks and 
, savs of all viaducts maintained by the 
Francis G. Ward is Comr. 
LOMB, N. Y¥.—-LAY & WALPOLE, of 
Owego. N. Y., have been awarded contract 
‘h» construction of a steel bridge over 
the Mohawk River here. Estimated cost, 
«ii. Jobn S. Plunkett is City Engr. 
FULTON, N. Y.—Bids are asked until 8 p. 
m., May 23, by the Board of Public Works 
for lesign, specification and construction 
of a reinforced-concrete culvert over Outlet 
Creek on Hannibal St. The span must have 
a clear opening of at least 70 sq. ft.; crown 
of arch must be at least 7 ft. above bed of 
creek ; foundation at least 2% ft. below bed of 
creek. head walls at least 15 ft. in length, 
measured from center of arch; length of 
arch, 66 ft.; designed so as to carry a load 
of 20 tons; height of road above bed of creek, 
about 22 ft. T. A. Foster is Pres. 
*JAMESTOWN, N. Y.—We are officially 
advised that bids were received as follows 
on May 14 by the Board of Estimate and 
Review for the construction of two reinforced 
concrete bridges, one at Windsor St. and the 
other at Fairmount Ave.: (a) Windsor St. ; 
(b) Fairmount Ave.:. Reinforced Concrete 
Construction Co., Fulton Bldg., Pittsburg, 
Pa., (a) $14,680, (b) $31,800; Nicola Bldg. 





Co.. Farmers Bank Bldg., Pittsburg, (a) 
$15,682, (b) $36,023; F. M. Roessing, Fer- 
n Bldg., Pittsburg, (a) $14,870, (b) 
598. (All of the above bids stipulate 





that traffic is to be closed during construc- 
tion.) MAHONEY & SWANSON, James- 
town (a) $12,370, (b) $28,656 (awarded 


contracts.) The bid of this firm stipulates 
that traffic is to remain open during con- 
struction. Richard Irwin, 507 House Bldg., 
Pittsburg, Pa., is Engr. 

SOMERVILLE, N. J.—The Board of Free- 
holders of Somerset and Morris Counties 
have let contract to the FERRO-CONCRETE 
CO., Union Trust Bldg., Harrisburg, Pa., for 
the construction of the Sterling reinforced- 
concrete bridge over the Passaic River, be- 
tween the counties, 

PHILADELPHIA, PA.—Contract the 
superstructure of the bridge across the 
Schuylkill River at Ivy Rock to connect the 
mills of Richard Heckscher & Sons Co. with 
the plant of Alan Wood Iron & Steel Co., 
has been awarded to the PENNSYLVANIA 
STEEL CO., of Steelton, Pa. 

INDIANA, PA.—Contract for building a 
concrete bridge over Altman’s Run in Jack- 
sonville was awarded on May 5 by the Coun- 
ty Commissioners to P. McGOVERN, at 
$9 per cu. . M. Bennett & Sons were the 
only other bidders, at $9.48 per cu. yd. 

BUTLER, PA.—Bids are asked until noon, 
June 1, by the County Commissioners for 
constructing several bridges. W. B. Scott is 
Clk 

DENTON, MD.—The County Commissioners 
have awarded to the LUTEN BRIDGE CO., 
f York, Pa., contract for building the new 
bridge of reinforced concrete over the north- 
west fork of the Nanticoke River. 

SPARTANSBURG, S. C.—Bids are asked 
until May 25, by D. M. Miles, County Su- 
perv., for the construction of a steel bridge 
ver the Enoree River, known as the Van 
Patton bridge. 

SILVER CREEK, MISS.—The Board of Su- 
isors has let contract for a steel bridge 

Silver Creek to the MEMPHIS BRIDGE 
‘O.. Memphis, Tenn. 

MEDINA, OHIO.—Bids will be received by 
the Board of Commissioners of Medina 
‘ounty until May 23 for the construction and 
repair of various bridges. Clyde Harvey is 
‘ounty Surv. 

URBANA, OHIO.—Bids will be received by 

Board of Commissioners of Champaign 
sunty until 11 a. m., May 23, for the con- 
truction of the superstructure of the Mc- 
very Deane No. 158. C. EB. Russel is Coun- 

y Audr. 


for 








WAUSEON, OHIO.—Bids will be received 
y C. J. Ives, Audr. of Fulton County, until 


10 a. m., May 24, for the construction of 
hree bridges. 

BARTON, OHIO.—Bids will be received by 
“. E. Shepherd, Audr. of Belmont County, 
st. Clairsville, Ohio, until 1 p. m., May 31, 
for the construction of a bridge at Barton, in 
‘oleraine Township. 

_TROY, OHIO.—Bids are asked by A. E. 
Sinks, County Audr., until 10 a. m., June 8, 
or the materials and labor for the construc- 
Non of various bridges. 


RUSHVILLE, IND. 
by the Board of C 
County until May 24 
six concrete bridges, 


Bids will be 

ommissioners of Rush 
for the construction of 
one 55 ft., one double 
bridge, 37 ft. 6 ins., one 200-ft. waterway, 
consisting of one SU and two 60-ft. arches, 
one 18, one 14 and one 24-ft. A. L. Stewart 
is County Engr. 

LA FAYETTE, IND.—The Commissioners 
of Tippecanoe County will soon ask for bids 
for the construction of a %4-ft. span bridge 
16 ft. wide over Burnett's Creek at Battle 
Ground. 

WORDEN, 


received 


ILL.—Bids will be received by 
J. F. Johnson, Town Clk., until 11 a. m., 
May 23, for the construction of a reinforced- 
concrete bridge. 

STREATOR, ILL.—PHILIP SCHLACHTER, 
Jr., of Streator, has been awarded contract 
by the Milwaukee Bridge Co. for all the 
work on the new $40,000 bridge in this city 
except the steel work. 

DANVILLE, ILL.—R. C. SPANDAU, of 
Danville, has been awarded contract, at $6,- 
5u0, for the construction of the Woods’ Ford 
bridge, south of Bismarck. The bridge will 
be of reinforced concrete throughout, 200 ft. 
in length, four spans of © ft. each, with 
concrete floor base, covered with dirt and 
gravel. 

HIGHLAND PARK, 
Streets and Roads. 

WATERTOWN, WIS.—Bids will be received 
by the Board of Park Commissioners until 2 


ILL.—See item under 


p. m., May 28, for constructing a bridge 
Arnold Kraeft is City Engr. 
COHASSET, MINN. — The CENTRAL 


STATES BRIDGE CO., of Indianapolis, Ind., 
has been awarded contract for the construc- 
tion of a steel and concrete bridge. Bids were 
opened on May 3. 

LINCOLN, NEB.—Bids will be received by 
H, E. Wells, County Clk., Lancaster, County, 
until 2 p. m., June 2, for the construction 
and completion of all bridges that may be 
ordered for a term of one year from date of 
contract. 

*ST. LOUIS, MO.—Bids are asked until 
June 21 by the Board of Local Improvements 
for the removal of the present wooden bridge 
on Kingshighway, and the construction of 
the ‘feandations and concrete work of a con- 
crete viaduct with all necessary approaches 
on Kingshighway from Manchester Ave. to 
McRee Ave. Plans, specifications, form of 
contract and proposal blanks may be ob- 
tained from. the Street Commissioner, Room 
324, New City Hall. 

ALTAIR, TEX.—Contract for the founda- 
tion footing for the new 275-ft. span bridge 
across the Colorado River at Altair, has 
been awarded to the GULF CONCRETE 
CONSTRUCTION CO., of Houston, Tex. 

ARCADIA, TEX.—Bids are asked until 8.30 
a. m., May 31, for constructing from 50 to 
100_~—sébrridges. Address Galveston County 
Drainage District No. 1, B. F. Johnson, 
Secy. R. W. Luttrell is Engr. 

HOUSTON, TEX.—Plans for the Main St. 
viaduct have been completed by F. L. Dor- 
mant, City Engr. The plans call for a com- 
plete reinforced-concrete structure 1,600 ft. 
in length, from the foot of Commerce Ave. 
to Montgomery Ave., spanning both the ship 
channel and White Oak Bayou. The viaduct 
will bave a roadway 45 ft. wide, with side- 
walks on each side, 7% ft. in width. The 
railings along the sidewalks will be of rein- 
forced concrete and on the bed of the road- 
way brick will be laid. A double track for 
street cars is provided for by the plans. The 
arch spanning the ship channel will be 58 ft. 
above mean low tide, while the arch across 
White Oak Bayou will! be 42 ft. 

FORT SILL, OKLA.—See item under Water 

+ Supply—lIrrigation. 
UNA, COLO.—Bids will be received by 
Charles W. Comstock, State Engr., Denver, 
until ‘noon, May 28, for the construction of 
a steel bridge across the Grand River, near 
Una, Garfield County. 

LACY, COLO.—Bids will be received by 
Charles W. Comstock, State Engr., Denver, 
until noon, May 28, for the construction of a 


steel bridge across the Grande River, near 
Lacy, Garfield County. 
TRENT, WASH.—Contract for the con- 


struction of the county bridge just east of 
here was warded on May 5 to A. H. STRAT- 
TON, at $10,350. The timber now in this 
bridge is to be replaced with steel. There 
are two spans, each 198 ft. long to be recon- 
structed. 

BELLINGHAM, WASH.—The INTERNA- 
TIONAL CONTRACT CO., New York Block, 
Seattle, has been awarded contract for build- 
ing a new steel span to the Nugents bridge, 
at $17,995. 

MONTESANO, WASH.—Contract for build- 
ing the new bridge over the Chehalis River 
at this place has been let by the County 
Commissioners to BRALEY & WHITLOCK, 
at $44,730. 

SPRINGFIELD, ORE.—L. N. ROONEY, of 
Eugene, Ore., has been awarded contract by 
the Portland, Eugene & Eastern Ry. Co. for 


the completion of the bridge across the 
Willamette River here. 
WINNEMUCCA, NEV.—Seven bids have 


been received by the County Commissioners 
for the Humboldt River brid here as fol- 
lows: Mervy-Elwell Co., cisco, 


(* denotes that this work is advertised in 
Engineering News.) 


CAMBRIDGE, MASS.—We are officially ad- 
vised that the City will erect soon a school 
to cost $90,000 ard a contagious hospital to 
cost $95,000. William F. Brooks is Mayor; 
Lewis M. Hastings, City Engr., and Edward 
J. Brandon, City Clerk. 

*FORT STRONG (Boston post-office), 
MASS.—Bids are asked by Capt. A. M. Miller, 
Constr. Q. M., 263 Summer St., Boston, until 


10 a. m., June 16, for the construction, in 
cluding plumbing, heating, electric wiring 
and fixtures of an addition to the guard 


house at Fort Strong, Mass 
PLATTSBURG, N. Y.—Bids are asked until 
10 a. m., June 9, by Capt. Edward T. Hart- 
mann, Constr. Q. M., for the construction of 
one 4-set officers’ quarters at Plattsburg Bar 
racks, N. Y., including plumbing, heating 
and electric wiring and electrical fixtures. 
BUFFALO, N. Y.—We are officially ad- 
vised that Colson & Hudson, 35 Dun Bidg., 
have completed plans for a 6-story and 
basement warehouse, 43 x 125 ft. to be 
erected at Washington and Mohawk Sts., by 
William H. Hotchkiss, 656 Ellicott Sq. Bldg 
Gerber, Nott & Co., Lessees. It will be of 
steel frame and brick construction, taking 
425 tons structural steel and will have one 
freight and one passenger elevator, GEORGE 
SCHAAF has been awarded the general con- 
tract and the other contracts follow: 
Heating and plumbing, BARND & GEIGER, 
11 East Mohawk St.; wiring, BUFFALO 
ELECTRIC CONTRACTING CO., 62 Niagara 
St.; elevators, OTIS ELEVATOR CO., 17 
Battery Pl., New York; steel and iron, BUF- 


FALO STRUCTURAL STEEL CO., 166 Dart 
St. 

NEW YORK, N. Y.—Plans have been filed 
by W. L. Rouse and L. A. Goldstone, Archs., 


12 West 32d St., for a 12-story apartment to 
be erected on the southeast corner of Broad- 
way and 98th St., for Samuel Borchardt 
The building is to cover a plot 100 « 180 ft., 
and is laid out with a total of 485 large 
rooms, in apartments varying from two 
rooms and bath to eight rooms and three 
baths. The building will be equipped with 
four high-speed electric elevators. The esti 
mated cost of the structure complete is 
$1,000,000. 

Goldwin Starrett & Van Vleck, Archs., 103 
Park Ave., have filed plans for the proposed 
10-story extension to the James McCreery & 
Co. department store, at 4 to 16 West 35th 
St. and 1% to 9 West 34th St., at a cost of 
$240,000. The extension is to be built on 
the west side of the present building It 
will conform in design with the older struc 
ture. There is to be a recreation shelter on 
the roof, and one passenger elevator and two 
freight elevators. 

Plans have been filed for a 12-story loft 
building to be built on the south side of 22d 
St., 437 ft. west of Sixth Ave., for the Ritaro 
Realty Co., 44 Court St., Brooklyn. The 
building will have a frontage of 62.6 ft. and 
a depth of 90 ft., the facade being of brick, 
with trimmings of granite and limestone 
The 3-story old-fashioned dwelling houses 
will be torn down to allow for the building 
of the loft building. George A. Boehm, 
Arch., 7 West 42d St., estimates the cost at 
$250,000. 

The plans for the 12-story brick lofts to be 
on the east side of Fourth Ave., 49.6 ft. north 
of 26th St., have been filed by Carrere & 
Hastings, Archs., 225 Fifth Ave., for the 
owner, Mrs. Phebe S. Sinclair. The building 
will cover the site of the old Putnam House 
It will have a frontage of 49.3 ft. on Fourth 


Ave. and will be L shaped, running to the 
north side of 26th St., with a frontage there 
of 41.10 ft. The facade will be of limestone, 
with terra cotta trimmings. The building is 
to cost $270,000. 


Plans have been filed for erecting a 7-story 
and basement storage and loft building at 9S 
Gansevoort St., for Henry P. and George R 
Kirkham at a cost of $70,000. J. G. Glover 
is Arch. The new building will take the 
place of an old 3-story hotel. 


NEW YORK, N. Y.—We are officially ad- 
vised that the Grand Central Station Archi- 


tects, 314 Madison Ave., New York, have 
filed completed plans for the mercantile 
buildings to be erected at Lexington Ave 


and 46th and 47th Sts. On March 10, we 
stated, officially. that “‘the New York Cen- 
tral & Hudson River R. R. Co. has let con- 
tracts for the construction of two buildings 
to cover the blecks between Lexington Ave. 
and Depew P1.. 46th and 48th Sts.. Manhat- 
tan. They will be twelve stories high and 
will cost about $4,000,000. Zach building 
will cover about 16 city lots and will be con- 
nected by a series of bridges, which will be 
built over 47th St. The work of construc- 
tion will begin in about a month. The build- 
ing on the block between 46th and 47th Sts., 
Lexington Ave. and Depew Pl. will be the 
first to go up, as it has been leased to sev- 
eral concerns, including the New York Fur- 
niture Exchange, from April, 1911. The 
north building will then be started. The 
structures will be built by JAMES STEW- 
ART & CO., 30 Church St., from plans by 
the Grand Central Station Architects, 314 
Madison Ave. One of the features of the 
south building will be a coliseum three 
stories high. This will be used for trade 
conventions and the exhibitions of merchan- 
dise and machinery. There also will be club- 


t 





Maso! pl 
will be of brick, with granite and terra 
4 t to b for the 
( of wi 1 Hube 
rhe cost estimated 
it $200,000 by Browne & Al ty, Archs., 3 
West 30th St ; 

Plans have also been filed for a 6-story 
apartment house to be built on the south side 
of 13lst St., 100 ft. we of Amst lam Ave 
for the Nestor Holding Co Jacob Manheim 
Pres It will contain apartme s for a) 
families Samuel Sass, 23 Park Row 
Arch Cost, $50,000 

NEW YORK, N. Y rhe owing is 
were received on May 10 by the Board of 
Health to erect, exclusive of foundations, 
two open-air reinforced-concrete pavilions, 
together with ail the work incidental thereto 
upon the grounds of the Riverside Hospital 
at North Brother Island, Borough of Bronx: 


McHarg-Barton Co., 165 Broadway, New 
York, $76,700; George Hilderbrand, 38 Park 
Row, $100,324; Daniel J. Ryan, $92,002; M 
J. O'Connor, $104,000; Luke A. Burke & 


Sons, 42 


West 25th St., $07,000. 


NEW YORK, N, Y Bids are asked by ¢ 
B. J. Snyder, Supt. School Bidgs., Dept. of 
Education, until 11 a. m., May 31, (1) for 
allerations, repairs, etc., at Public School 


Nos. 2, 4, 10, 13, 27, 30, 32, 39, 40 
Brooklyn; (2) for 
pairs, etc., at the Brooklyn 


and 46 
alterations, re 
Athletic Field, 


East li7th St., between Aves. K and L, 
Boro. of Brooklyn; (5) for alterations, re 
pairs, ete., at Public Schools Nos. 6, 7, 8, 11, 
12, 32, 33, 34 and 36, Boro. of the Bronx, 
(6) for alterations, repairs, etc., sat Publi 
School No. 168, l04th and 105th St near 
Second Ave., Boro. of Manhattan 

UTICA, N. Y¥.—We are officially advised 
that the HENNEBIQUE CONSTRUCTION 
CO., 1170 Broadway, New York, has s« 
sured the general contract to erect a de 
partment store in Utica, N. Y., five stories, 
125 x 150 ft., reinforced-concrete skeleton 
with brick, limestone, terra cotta and gran 
ite facings. The contract also includes ele 
vators, heating, Nghting, ventilating system 
and power plant. The contractors wiil be 
ready for figures on all sub-contracts about 
June 1 

*MADISON BARRACKS (Sackett Harbor 
post-office), N. Y.—Bids are asked by the 
Constructing Q. M. until 2 p. m., June 11, 
for the removal of old wooden stable, and 
construction, plumbing, and electric wiring 
and fixtures of new stable at this post, and 


necessary roads in conne 

MONT ALTO, PA A contract 
to approximately $106,000 for 
and a new building at the State Sanitarium, 
near Mont Alto, Franklin County, has been 
awarded to CHARLES W. DENNY, 1330 
Arch St., Philadelphia. The contract call 
for additions to the generai dining building, 
the nurses’ and physicians’ dining building 
at the infirmary, as well as a further en 
largement of the same building and the erec 
tion of a pavilion. 


tion therewit 


amounting 
improvements 


PHILADELPHIA, PA.—A. B. & C. F. Mil 
lett, 5209 North Broad St., are having plans 
prepared for 20 2-story houses, 16 D4 ft 
each, to be built at Eleventh and Rockland 
Sts., Logan, at a cost of about $90,000 

Plans have been completed by Carl P 
Berger, Arch., Penn Sq. EBldg., for the nec 
essary improvements to the old House of 
Refuge property, on the block bounded by 


22d St., Girard Ave. and Poplar St., to fit it 
for the use of the Lankenau School for Girls 
of the Mary J. Drexel Home The whole 
plot, measuring 221 681 717 ft., is to be 
rebuilt. The property was bought a year 
ago The former administration building, 
south and west wings, are to be remodeled 
The north wing is to be torn down and a 
new and larger building, for bathing, recrea 


tion and dressing rooms, an auditorium 
with stage and dormitories, will be erected 
on the site The architect and A. Raymond 
Raff are taking bids 


Work has been started by JAMES G. DOAK 





& CO., 124) Chestnut St contractors, on 
the demolition of ten old houses at the 
southwest corner of 23d and Market Sts., 
preparatory to the erection of a big garage 
120 x 1% ft., for the Auto-Car Co Plans 
have been prepared by Stern & Castor, Ste 
phen Girard Bidg The building will be of 
fireproof constraction and will cost $90,000 


SEWICKLEY, PA.—Bids were recelved as 
follows on May 14, by the Supervising Archi 






tect of the Treasury, Washington, D. C., for 
the construction of a post-office at Sewick 
ley, Pa.: William H. Fissell & Co., 1133 
Broadway, New York, $61,700: Ambrose B 
Stannard, St. James Bidg.. New York, $59 
590; Brieck Bros., Williamsport, Pa., $6%, 
KOO: M. P_. Wells; Witherspoon Blidg., Phila 


delphia, $53,977; Charlies W. Peckworts, New 
5; Constable Bros. Cé., Erie, Pa., 
$57,970. 


PITTSBURG, PA.—The northeast corner of 
Whitfield and Kirkwood Sts.. East End. in 
the rear of the Bethany Evangelical Luth 
eran Church, is to be improved with an 
apartment building. The Whitfield Land Co., 
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is announced, has 
building, which will cost about $50,000. 
lot is 70 x 7O ft. 


decided to erect this concrete construction. The ground floor ex- 
i to be of gray granite and above 


the building will 


pare plans for a fireproof building for the 
same location, for the Fowler Estate, Arthur 
Flemming, Agent, 
DETROIT, MICH.—George D. Mason, Arch., 

Detroit, has let the follow- 
ing contracts for the 5- story office building 
for the Baldwin Estate, Bank Chamber, De- 
to A. A. ALBRECHT CO., 
; carpentry, to GEORGE Ww. 
3 tN, 15 Gi 3 marble work, to 
CHRISTA MARBLE CoO., 492 Lafayette Ave. ; 
i FRITCH & SCRESE, 260 


B. C. Wetzel & Co., 


this the exterior of 
i in white glazed terra 
office and elevator entrance to the building 
3 immediately adjoining the 

Grand Opera House, will be finished in mar- 
and mahogany and i 

of the building 


The Western Maryland 
has concluded a deal, 
j Fidelity Warehouse 
latter’s wharves, 
warehouses and other property at Lazaretto ee ee ea 
Point a a e fe n St. é 1 ¥ 

dam ag hig Bow. Bg nd -* bank entrance will be located in the middle 
of the Market St. frontage of the building. 


» property acquired comprises seven The following contracts have been 


Hammond Blidg., De- 
, have prepared plans and specifications 
for a 2-story automobile garage, ¥5 x 100 ft., 
for the Goodfellow Tire Co., i 
i Construction will be of stock brick, 
Bedford stone, with composition roof, metal 
iron and electrical fix- 


‘O., Cleveland, Ohio; masonry, NEI- 
DERMEIER & RESTLE, 
pentry, FRED HOHLOCH, Youngstown. 
. Trussed Concrete Bidg., Detroit, 
The officers of the Mahoning 
. Edmond L. Brown ; 


» water front and over 5 


and this road also connects with the 


National Bank are: y 
4 s., W. Scott Bonnell ; 


Thomas A. Jacobs ; The First Presbyterian Church, Rev. John 


, Pastor, 89 Watson St., De- 
, has decided to erect a building for so- 
cial purposes in the rear of the church at 
. and Woodward Ave., at an esti- 
mated cost of between $50,000 and $60,000. 
Clarence A, Black is Chn. Bldg. Com., Penob- 


ie, a New York Central subsidiary , i 
» a total expenditure of upward of $3,. erection of the new home the Mahoning Na- 
tional Bank occupies temporary quarters at 
improvements made 


-The nine large rail- 
» system better facilities at 


roads which enter this city have agreed upon 
the general plan of development for the pro- 
i i to cost approximately 

, according to press reports. They 
» agreed to guarantee the bonds of the 
Cincinnati Union Depot & Terminal Co., the 
concern which will operate the terminal sys- 
io Legislature has passed the 

measures to allow the plans for 
the terminal to be completed, aud the Cin- 
cinnati City Council has agreed to grant the 


Harley & Atcheson, 504 Bolles Bldg., De- 
troit, have prepared plans and specifications 
Poe exhibition building, 

x for the Michigan State 
Society, Bolles Bidg. 
and stock brick, cement stucco, compesition 
roof, galvanized iron cornice, structural iron, 
hardwood finish and floors 
tures will be used 


Bids are asked by 
for a new plumbing system at the 


and electric fix- 
has awarded contract for the 


will be mostly benefited by the 
terminal are the Pennsylvania, the Big Four 

( i , Chicago & St. Louis), 
the Baltimore & Ohio, the Cincinnati, 
i , the Chesapeake & Ohio, the 
Norfolk & West- 
, and the Chicago, Cincin- 


» NEWPORT CONTRACTING The same architects are preparing plans 


and specifications — 


Michigan State Agricultural Society, Bolles 


as follows on May 16, by James Knox Tay- 
3 the Treasury Dept., 


for the construction of 


Louisville & Nashville, 


hardwood finish and cement 
floors and electrical fixtures. 

BENTON HARBOR, 
9 Jackson Boulevard, Chicago, 
is taking figures on a 2-story bank and of- 

i 127 x 154 x 104 ft, 
Benton Harbor State Bank, of Benton Har- 
The building will contain bank 
chambers, five stores and 32 offices and will 
Bedford stone on two sides, 
buff pressed brick, mill construction, except 
bank proper, which will be fireproof, struc- 
composition roofing, 
iron skylight, mahogany finish, tile and ma- 
ple floors and electric fixtures will be used 


nati & Louisville. 
of the Southwestern Ohio Traction Co. 
perfected the organization of 
Cincinnati terminal 
C. E., 43 Exchange P1., 
engineering details. 
tion selected for the union station proper is 
on the north side of the Third St., 

Walnut and Main Sts., 2 
wide arcade approach from Fourth St., 
principal business street of Cincinnati, 
with a concourse extending south to accom- 
modate 14 or more 
will extend 1,000 ft. 
from the concourse, 
elevated structure. 
elevated structure for the trains entering the 
Trains from the east, 


"4 33° Bay he New York, 
; Tom ‘Lovell & Son, New York, has work- 
B. Heningham, 1 Madison Ave., 
New York, $179,827; . 
415 Hudson St., New York, $169,642; 


Charlottesville, Va., 


. The train sheds 
east and 1,000 ft. west 
th, to cost $40,000, on a site on clearing Third St. by an 
» funds for this purpose are ; ? 
» hands of the Building Committee, of G ILL.—Chickering Bros. 

; i 7-story building to be used for the 
manufacture of pianos at the northwest cor- 
ner of South Park Ave. and 23d St., 
fronting 100 ft. on South Park Ave. and 179 


city from the west. 
LA.—The City Council, 
, acted favorably on the report of 
. which recommended the 
» erection of a central fire station. 


station will give entrance to four interurban 
i The establishment of an office build- 
ing in connection with the union station will 
furnish office facilities 
exhibit space for manufacturers, as well as 
provide accommodations 
interests that are more or less related to the 
Five blocks of stores and ware- 
houses are to be erected under the elevated 
which forms a part of the ter- 


is at work upon plans for the 


for the railroads, ing of 000 the cost of which is estimated at 


, as well as for a 
It was suggested that a 
» circulated for signatures of prop- for various other WIS.—Bids were received as 
follows on May 12, by James Knox Taylor, 
Superv. Arch. of the Treasury Dept., 
’ . for the construction | of a 
post-office building at os ag 


tax was proposed for a period of 30 years, 


y the freight delivery and cartage dif- 
ficulty of a very hilly city and furnish quar- 
ters for a large amount of business that is 
now flooded during the periods of high water 
the Ohio River overflows 
Noted last week. 


; $100,000 is to be de- 
voted to street paving, and $75,000 is to go 
y city hall and furniture. 
station plans will be called for at once and 
work started as soon as the Mayor purchases 
y has been given him. 


Northern Construction Co.,. 
73,764; General Con- 
Hathaway Bidg., i . 
; J. L. Simmons, Chicago, $68,- 
Ashman & Wildhagen, Appleton, Wis., 
OHIO.—Bids are asked by Lange & Hoffman, Appleton, 
a 5, for constructing , Hoeven Construction Co., Apple- 
which met with the approval of the Council, an office building at 
and will probably be adopted. 

8S, OHIO.—Plans have been com- 
pleted by Howell & Thomas, Archs., Colum- 
bus Savings & Trust Bldg., 
i built at the St. 
Springs Academy, 


IOWA.—Bids are asked by 
the Construction Q. M., Fort Des Moines, 
until 3 p. m., May 25, for the construction 
of the followin 


IND.—Plans and specifica- 
being prepared for the proposed 
high school building, to cost $250,000. 
*COLUMBUS, IND.—Bids are asked by Jas. 
Knox Taylor, Superv. Arch., Treasury Dept., 
Washington, D. C., 
the construction, 


for an art build- e building for fire appa- 
one quartermaster’s stable, 
shed, one coal shed and one shop building, 
including plumbing, electric wiring and fix- 
tures, where specified. 


, IOWA.—Bids were received as 
follows on May 13 by James Knox Taylor, 
Superv. Arch. of the Treasury Dept., 
, for the construction of a post- 
office building at Ottumwa, 
western Construction Co., Wahpeton, N. Dak., 
Ss. Simmons, Chicago, 
Northern ag? ag Co., 
, $215,300 ; “Paul Riesen's 


Hathaway Bldg., Milwau- 


edeprumares 


preparing plans 


heating apparatus, 
4-story fireproof . 8. 


electric conduits and wiring), 
post-office at Columbus, Ind. 
N, IND.—Bids are asked by the 
June 2 for the erection 


specifications for 
building to be erected by the Columbus Ter- 
i on North High St. 


The structure will be 62% x 181 ft. School Board until 


of a central school building. 
buildings and. the addition ‘to the Reeb Ave- 
nue School were opened by the Clerk of - 


yy? ND.— sy } =R- 
Board of Education of Columbus, GWYNVILLE, IND.—COLVIN & ANDER 


-ON have been awarded a contract to erect 
a high school building at this town. 


WARSAW, IND.—MOTTO & SON, of War- 
saw, have secured a contract for a new 6- 
room schoolhouse here. 

DELRAY, MICH.—Harry 
, is preparing plans and speci- 
2-story church and 


bids for I-beam construction: 
McGrath, New First National 
material $50,000, 
; Francis Bros. Co., 


Construction Co., 


, $198,960; Bartlett & Kling, 
Inc., Cedar Rapids, Iowa, $ 
W. Peckworth, 415 Hudson St., 
tg & Conners Pg 3 Co., 

fi J. E. & A. L. Pennock, Land Title 
Bide. Philadeiphia, "$198,840. 


ST. PAUL, MINN.—Bids are asked by the 
D. W. Lawler, Mayor, un- 
for the construction of the 
ccamenal Galtier school. 
stories high, of fireproof construction, brick 
and cut stone, with steam heating and — 
J. Linhoff is Arch., 


,000. 
The State Board of Control has awarded 
the contract for the general construction of 
the addition to the main building of the 
Walker State Sanitorium for Consumptives 
to NELSON & SHU 
Minn., at $48,990. The Board has awarded 
the contract for the construction of the pro- 
posed Detention Hospital at the St. 
Hospital for the Insane, 


. Hina, materials $60,- 
forced concrete construction—D. 
Roman Catholic Church, Rev. Fr. John Wal- 


sino <6 hardwood finish and 
Mm $460,000, floors and electrical fixtures will be used in 
Reinforced con- 


McGrath, mate- DETROIT, MICH.—Albert Kahn and E. 


s., Trussed Concrete Bldg., 
are taking figures for a warehouse, 
six stories and basement, 
Joseph Boyer, 6837 Woodward Ave., 
Reinforced concrete, 





_,materials $62,750, 


3, sanentiodh $45,825, composition roof, metal 


Reeb Ave. School building addition=I- beam be used in; cnaeeeebaank 


The Common oan of Detroit has made 
appropriations for library sites as follows: 
; and for five branch 


Secy. Bd. of Libraries, 


to OTTO NEITGE, 


under consideration the bids for the 
construction of the fireproof working girls 
building to be built at the Faribault Minn. 
s for the Feeble-minded, 
bid being Fig Kingsley & Payant, Fari- 


expected that contracts will be let soon. 


Mahoning National 
banking building. 
> on the site of the old building at 
of Central Sq., 
> a 12%-story building, 5 
i » occupied by the Mahoning Na- 
Mahoning Savings 
. while thé remain- 
be fitted for office purposes. 


has prepared plans and specifications 
for an addition to the building occupied by 
the Sisterhood of St. 


brick, Bedford cut stone, tin roof and elec- 
be used in construction. 


store, 60 x 100 ft., 


tric fixtures will ROCHESTER, MINN.—James Knox Tay- 
Superv. Arch. of the Treasury Dept., 
Washington, D. C., has awarded contract for 
the construction of a post-office building at 
to the NORTHERN CON- 
60. 421 Milwaukee St., 


of Hunter & Hunter, 177 


stroyed by fire on April 18. 


Rochester, Minn., 
of building, $150,000. 


Donaldson & Meier, 


steel and reinforced Penobscot Bldg., will probably pre- 





—__ 
OMAHA, NEB.—Bids are ask c 
C. Bolles, Q. M., Omaha, unti! 
li, for installing two electri 
tors in storehouse at Omaha | 
*FORT D. A. RUSSELL, Ww 
asked by Capt. V. K. Hart 
Cheyenne, Wyo., until 9.30 a — 
for the construction, heating, Pagal, 
following public buildings at F 0 
sell, Wyoming, viz.: (1) For 
plumbing, heating, electric wir 
tric fixtures, for one quarters on 
ilian employees; (2) for constru ni 
ing, electric wiring and elect; ; 
for one quartermaster’s stable. 
bles; (3) for construction, el 
and electric fixtures, for one 
guard and shop building; (4) 
tion only, for one wagon shed; 
installation of steam heating . 
plete and alterations in cons: 
Barracks Nos. 35, 36, 37, 39, 4: 1) 
and 44, post plans, and Office: ‘as 
Nos. 20 and 30 post plans. 
SPRINGFIELD, MO.—The con: 
erection of a passenger station, 
000, has been let by the Missour, > fag 
MURCH BROS. CONSTRUCTION ~ 
Fellows’ Bldg., St. Louis. The eo 
for the beginning of the work at 
possible date and its completion 
than six months. 
GEORGETOWN, TEX.—A $250.0) 
ial building is to be erected by 
western University at Georgetown : 
to the Houston (Tex.) “Post.” Th: n° 
will be of steel and white stone co; oe 


SAN ANTONIO, TEX.—Announc: 
been made that a 5-story brick bu g 
cost about $50,000 will be erected ; ) Bast 
Commerce St., by T. W. Camp! Mr 
Harry Gunther and W. A. Wurzb cP 
M. J. Dielmann is Arch., 306 East 
St. The upper stories will be an uy 
house and the lower floor will be f. 
The building will front 54.5 ft 
Commerce St. and will run back {1 
property is occupied by a small bri 
ing. Work will begin within 30 day 


HOUSTON, TEX.—Plans for a bui! 
the Tabernacle Methodist Church 
erected on the site at Crawford St. a 
Ave., are being prepared by Pigg 
maker, Archs., and work on the 
will be begun Sept, 1. The plans 
of preparation call for the erection 
story brick building upon a plot of 
120 ft. square. This building will | 
vided with cement floors, making 
fireproof. The first floor, auditoriu 
balcony combined will have a seati 
pacity of 1,500. There will be thre< 
school rooms for the primary, intert 
and senior departments. These wi! 
arranged that while they will not op: 
each other, they can be made to op: 
the auditorium proper, which will i: 
the seating capacity of the church by 

,000 or 1,200. Upon the second floor o 
building there will be apartments 
pastor, and adjoining these rooms, | sey 
arated by a heavy brick wall, wil! b« 
gymnasium, 35 x 50 ft., fully equipped \ 
shower baths, lockers, reading and 
rooms. On this floor will also be the « 
































parlors, dining room, kitchen and pantries 


Provision will be made for an audit 





with a stage for Sunday school entert: 





ments, lectures or other social fun 
Upon the third floor will be dormit 
Rev. W. W. Watts is Pastor. Member 


the Building Committee include E. C. Lan 


Chn., J. M. Rockwell, F. C. Bering, J 
F. Meyer, J. D. Alexander, Bruce Fer 
Nat F. Davis, W. A. Lang, Joe Green 
J. V. Dealy. Cost, $75,000. 


SULPHUR, OKLA.—Charles W. Sudho 
Arch., of Muskogee, Okla., will erect a | 
ing for the Deaf and Dumb school at : 
phur. The buildings will cost $100,000, a 








the Board of Regents, at Guthrie, Ok 1, is 


considering plans and specifications. 


DENVER, COLO.—About $1,500,000 will 
the investment in the two office build 
which are planned for the Stratton |} 





corner, at 17th and Welton Sts., upon whic 


property a syndicate of Denver me: 
secured a 99-year lease and are ready 


begin building operations soon. The Stew- 


art Realty Co. is the firm which is t 
over the lease from the Stratton Estat: 
erect the buildings, and the personnel 
firm is as follows: James C. Stewart, 
Louis, who is the contractor erectin: 
First National Bank building at 17th 
Stout Sts. J. M. Wright, a local opera 
real estate and mines; F. E. Edbrooke, A: 
Opera House Block; John McDonough 
estate dealer; James H. Peabody, f: 
Governor of Colorado. According | 
Denver “Post,’’ two separate structur¢ 
mediately adjoining each other, are p 
for the property. On the five corner | 
17th and Welton Sts. will be a 12-sto: 
fice and bank building of steel and « 
construction. The ground floor will 
ranged for a bank and trust compa! 





safety deposit vaults, while the eleven upper 


floors will be devoted to offices. This 
ing will cost about $850,000. On the 
side lots will be placed a 10-story 
building designed for a theater and 
with some of the floors devoted to 0! 
This building will cost about $650,(¥) 
will carry out the architectural lines 
bank structure on the corner. 


FORT BAYARD, N, MEX.—Bids ar: 
by Lieut. C. C. Winnia, Const. Q. M 
11 a. m., May 28, for the complete co 
tion, plumbing, heating, electric wiri! 
electric light fixtures for one set of f 
ficers’ quarters and three sets of c 
officers’ quarters. 


NORTH YAKIMA, WASH.—John J. 
will erect a 5-story $100,000 buildin: 
site on East Yakima Ave., between Th 
Fourth Sts. 


SPOKANE, WASH.—FRED PHAI!. 
been awarded the contract for build 
$150,000 Spokane Club building, to b« 
ed on the northwest corner of Monr: 
and Riverside Ave. 
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LAND, ORE.—The Hawthorne Estate 

t a 3-story modern brick building at 
bh ner of Bast Third and Belmont 5Sts., 
4 © ft., to cost $50,000, plans for which 
« being prepared by Rae & McFar- 
.rchs. . 
5-story department store building 
is being completed on the block be- 
Morrison, Tenth, Alder and West Park 
~ Olds, Wortman & King is to be in- 

by five additional stories. Doyle & 
i on, Worcester Bidg., are Archs. 

n one month the work of tearing down 
frame Marquam building at the 

est corner of Sixth and Alder Sts. will 
ved, and erection of a l2-story struc- 
vill be under way. This is the build- 
be erected by Ben Selling and asso- 

at a cost of $400,000. It has been de- 
definitely to make the building a 12- 
structure instead of ten stories as at 
janned. This will also increase the 
“estimated cost from $350,000 to $40U,- 
The building will be 70 x 125 ft. and 
to the alleyways in the rear and on a 
part of the side, will be built so as to 
the entire lot, no light court or light 
yeing necessary to furnish outside light 
entilation to every room in the build- 
It will be a steel structure faced with 
Norman brick with white mortar 
and cream-glazed terra cotta trim- 

s. Doyle & Patterson, Worcester Bldg., 
Archs., and have designed a structure 
» will be fireproof. The terra cotta 
ning will be carried up to the top of the 
story, and will also be placed on the 
top stories. There will be six stories 
ge Sixth St. The main entrance will be 
hed in solid marble wainscoting, bronze 
k and ornamental plaster ceilings. The 
of the entrance lobby will be inlaid 
vrative tiling. There will be three elec- 
high-speed elevators for passengers. All 
corridors will be finished with marble 
vainscoting with tiled floors. The top five 
rs will be fitted for doctors and dentists. 
ere will be 22 large offices on each of the 
er floors, these being so arranged that 

y can be subdivided into smaller offices 

the convenience or wish of the tenants. 
those who will erect this building are Ben 
Sviling, Fourth and Morrison Sts., Portland ; 
Cc. 8S. and R. S. Moore, of Klamath Falls, and 
M. Blum, of San Francisco. 

LOS ANGELES, CAL.—The F. O. ENG- 
STROM CO., 451 Colyton Ave., has been 
.warded contract for erecting the State Ex- 
position Building at Agricultural Park. The 
amount was $174,359. The main building 
will be 324 x 65 ft., with wings on each end, 
61 x 90 ft.; practically two stories in height ; 
steel interior frame steel roof trusses, con- 
crete foundation, reinforced concrete floors 
and stairs, tapestry, brick facing, terra cotta 
trimmings, clay tile roof, composition decks, 
galvanized iron skylights with wired glass. 
There will be a rotunda in center of building 
with baleony and an art glass dome, floors 
and stairways in lobby, marble, walls, imi- 
tation of Caen stone. Other bids were: 
Richards-Neustadt Construction Co., Los An- 
geles, $176,655; the Johns Roberts Co., $184,- 
720. The sum of $250,000 was appropriated 
for the work complete. 

The Bilicke-Rowan Fireproof Building Co., 
owners, Parkinson & Bergstrom, Archs., Se- 
curity Bldg., have awarded the following 
contracts for work on the proposed 12-story 
addition to the Alexandria Hotel, Fifth St. 
and Broadway: C. J. KUBACH CO., Pacific 
Electric Bldg., brick work, masonry, fire- 
proofing, plastering, etc., at $212,700; electric 
wiring to FOULKES-GAYLORD CO., Secur- 
ity Bldg., at $16,500; elevators to LLEWE- 
LYN IRON WORKS, at $25,000; marble and 
tile work to B, V. COLLINS, 928 South Main 
St., at $32,500. 

LOS ANGELES, CAL.—Fred. R. Dorn, 
Arch., Douglas Bldg., is preparing plans for 
an 8-story and basement hotel building to 
be erected on Eighth St. by Robert Marsh & 
Co. The building will be 35 x 9% ft., fire- 
proof concrete construction, with enamel 
brick facing, hollow tile partitions. 

SAN JOSE, CAL.—C. B. Ripley, Arch., 
Central Bank Bldg., is preparing plans for a 
$45,000 church for the First M. E. Church. 
It will have plastered exterior, Spanish tile 
roof and steam heat. 

VALLEJO, CAL.—Bids were received as 
follows on May 14 by R. C. Hollyday, Ch. of 
Bureau of Yards and Docks, Navy Dept., 
Washington, D. C., for the construction of 
an ordnance storehouse at the Mare Island 
Navy Yard: E. D. Crowley Co., 127 Mont- 
gomery St., San Francisco, $104,400; Grant 
Fee, Monadnock Bldg., San Francisco, $115,- 
000; Pringle, Dunn & Co., 388 Pine St., San 
Francisco, $105,880; W. N. Concannon Co., 
Monadnock Bidg., San Francisco, $98,849; 
Snare & Triest Co., 143 Liberty St., New 
York, $110,890. 

SAN FRANCISCO, CAL.—The Sisters of 
Mercy have received plans prepared by D. 
H. Burnham & Co., Archs., Merchants’ Ex- 
change, San Francisco, for a structure to 
cost, it is stated, about $227,837, and to 
stand on a lot 275 x 412.6 ft. at the north- 
east corner of Hayes and Stanyan Sts. 

Plans for a Class A 5-story labor temple, 
to cost $200,000, were formally launched at 
a meeting of the Labor Building Association 
at the Labor Temple, 14th and Mission Sts., 
recently. A committee of five was appointed 
to secure an immediate option on a lot, and 
a bonding scheme of procedure will be or- 
ganized at once to supply the funds for the 
new edifice. J. McCabe is Secy. 
MONTREAL, QUE.—We are officially ad- 
vised that the TURNER CONSTRUCTION 
CO., 11 Broadway, New York, N. Y., has been 
awarded the contract by the Dougall Varnish 
Co., Montreal, for the erection of a building 
83 x 32 ft., three stories and ent in 
height. This building is to be of rein- 
forced concrete and will be used for offices. 
Work to be started at once. 


OTTAWA, ONT.—John G. Foster, U. 8S. 
Consul-General at Ottawa, reports it is the 
announced intention of the Department of 
Public Works to in the construction of 
a large departmental building during the 
coming summer. The building will have a 
length of 590 ft. and a width of 
will have six stories and 


side and seven stories and a basement on 
the other frontage. It will be built of stone, 
and will have a total superficial area of 


596,430 ft. and a total net office area of 350,- 
OOO ft. It is estimated that the cost will be 
>5,459,200, exclusive of the land. The site 
has been purchased at a cost of about $600,- 
uO, making the expected cost of the building 
and site over $4,000,000. Bids for the build- 
ing will probably be called for this month 
or in June. 

TORONTO, ONT.—Bids will be received by 
E. J. Lennox, Arch., 164 Bay St., Toronto, 
until May 28, for the erection of a steel 
constructed fireproof warehouse building for 
Hobberlin Bros. & Co. at the corner of 
Yonge and Richmond Sts. 

Contracts totaling $142,762 have been 
awarded by the Board of Education for the 
Oakwood High School, divided among JAMES 
CRANG, for masonry, $73,548; M. HUTCH- 
INSON, for carpentry, $24,985; A. GARD- 
NER, for reinforced concrete, $11,040. 

HAILEYBURY, ONT.—Bids will be received 
until May 26 by J. H. Shibley, Secy.-Treas. 
High School Board, Haileyburg, for the 
erection of a high school in the town. 

WINNIPEG, MAN.—Albert Johnson, of 
Winnipeg, will have plans prepared for an 
apartment block to be erected on Notre 
Dame Ave. and Sargent St., at the cost of 
345,000. 


WATER-SUPPLY—IRRIGATION. 


(* denotes that this work is advertised in 
Engineering News.) 

FORT WILLIAMS (Cape Cottage post-of- 
fice), ME.—Bids will be received until June 
4 by Capt. C. F. Humphrey, Jr., Constructing 
Q. M., U. S. A., Portland, for constructing 
additions to the water and sewer systems at 
Fort Williams. 

WOBURN, MASS.—The city proposes to 
expend this year about $20,000 for new water 
mains. William B. Jones is City Engr. 

NEWTON, MASS.—Bids will be received 
until May 25 by the Metropolitan Water and 
Sewerage Board, 1 Ashburton Pl., Boston, for 
laying 8,830 ft. of 60-in. c.-i. water pipe in 
Newton. Dexter Brackett is Ch. Engr. 

NEW YORK, N. Y.—Bids are asked until 
2 p. m., May 25, by Henry S. Thompson, 
Comr. Water Supply, Gas and Electricity, 
for furnishing, delivering and laying water 
mains in Mosholu Parkway, at intersection 
with Jerome Ave.; in Jerome Ave., between 
Mosholu Parkway South and 500 ft. south of 
same, and in city property north of and ad- 
jacent to the Jerome Ave. pumping siation, 
and removing existing water mains within 
the above described territory; also for fur- 
nishing, delivering and laying a 48-in. water 
main in 204th St., from end of present main, 
near Valentine Ave., to Mosholu Parkway 
South; in Mosholu Parkway South, from 
204th St. to Webster Ave., and in Webster 
Ave., between Mosholu Parkway South and 
201st St. 

NEW YORK, N. Y.—Bids were received as 
follows on May 11 by Henry S. Thompson, 
Comr. Water Supply, Gas and Electricity, for 
furnishing, delivering and laying high pres- 
sure fire service mains and appurtenances in 
the Gowanus and South Brooklyn districts: 
Cranford Co., 52 Ninth St., Brooklyn, 
$497,697; Michael J. Dady, $625,042; Hag- 
gerty & Drummond, 280 Broadway, $537,338; 
F. V. Smith Contracting Co., $557,062; 
Murphy Bros., $555,217; James H. Holmes, 
$523,974. 

YOUNGSTOWN, N. Y.—Contracts have 
been awarded as follows by the city for the 
water-works plant: General contract, to 
F. E. DEAN & CO., of Youngstown, $4,789; 
erection of pumping station, to A. J. SER- 
VISS & SON, Youngstown, $1,656; furnish- 
ing pipe for entire system, to U. S. CAST 
IRON PIPE & FOUNDRY CO., of Buffalo, 
$6,728; standpipe, to TIBBETT & WOOD, 
of Philipsburg, N. J., $2,891; hydrant, valves 
and valve boxes, to DARLING PUMP MFG. 
CO., of Williamsport, Pa., $1,225. 

NORTH TONAWANDA, N. Y.—Bids are 
asked until 8 p. m., May 31, by Moss W. 
Simson, City Clk., for constructing: concrete 
flue and cement curbing at Tonawanda 
pumping station. 

UTICA, N. Y.—Contract for water piping 
for fire protection at Utica State Hospital 
has been awarded to JOHN M. HOLLER, 
452 Broadway, Albany, at $4,396. 

*WILLARD, N. Y.—The State Commission 
in Lunacy, Albany, has awarded contract 
for water tower and piping for fire protection 
at the Willard State Hospital to the DES 
MOINES BRIDGE & IRON CO., of Des 
Moines, Iowa. 


MONT ALTO, PA.—Contract for construc- 
ting the extension to the water-works of 
the Pennsylvania State Mountain Sanatorium 
at Mont Alto, bids opened on May 2, includ- 
ing pipe, two pumps, two engines, pump 
house, etc., has been awarded to the PITT 
CONSTRUCTION CO., 82 Fulton Bldg., Pitts- 
burg, at $19,967. All bids received for the 
steel tank were rejected. 

MOUNT JOY, PA.—The Council has de- 
cided to purchase 1,200 ft. of 4-in. pipe for 
the extension of the water mains in David 
St., and Lombard and Detweiler Aves. 








FALLSTONE, MD.—The BALTIMORE 
COOPERAGE CO., 37 South Howard St., 
Baltimore, has been awarded contract for 


constructing water-works for the Children’s 
Fresh Air Farm. 


BALTIMORE, MD.—Contract for the erec- 
tion of the superstructure of the gate-house 
at the high-service reservoir was awarded 
on May 11 by the Board of Awards to P. J. 
CUSHEN, at $11,927. 

CLARKSBURG, W. VA.—Bids will be re- 
ceived by the Water-Works and Sewerage 
Board, Scott G. Highland, Secy., until June 
15 for a mechanical filter with appurten- 
ances; also for furnishing and laying c.-i. 
water pipe, valves and appurtenances. Her- 
ing & Fuller, 170 Broadway, New York, are 
Engrs. 

WILLIAMSTON, 8S. C.—The city will spend 

,000 for water-works and sewerage sys- 
tems. E. C. Horton is interested. 





GAFFNEY, S. C.—The city will spend 
$125,000 for water-works and sewerage con- 
struction W. W. Lyon is Consulting Engr., 
Augusta, Ga. 

SPARTA, GA.—The city has voted $40,000 
of bonds for water-works. Walton & Wag 
ner, Engrs., 418 Empire Bidg., Atlanta, Ga 

CAIRO, GA.—The citizens have voted to 
issue $9,000 of bonds for extensions to the 


water-works A. Clifford, of Cairo, 
Ener 
EUSTIS, FLA.—The Eustis Water, Ligh 


& Power Co. has awarded contract to WAL 
TON & WAGNER, 41S Empire Bldg., Atian 
ta, Ga., for engineering and constructing the 
water-works system 

BREAUX BRIDGE, LA.—The Mayor and 
Aldermen on May 3 awarded the following 
contracts for water-works: To U. S. CAST 
IRON PIPE & FOUNDRY CO., 71 
way, New York, pipe, $28.50 per ton, spé 
cials, $55; the FAIRBANKS CO., valves and 
hydrants; the R. D. COLE MFG. CO., New 
man, Ga., tower and tank, $3,595; PLATT 
IRON WORKS CO., Dayton, Ohio, pump and 
boiler feeders, $1,534; WALSH & WEIDNER 





BOILER CO., Chattanooga, Tenn., boilers 
and steel setting, $1,769; AHRENS & OTT 
MFG. CO., New Orleans, La., lead, hemp 
and general supplies. A. C. Jones, of Ope 
lousas, La., is Engr. 

MOUNT PLEASANT, TENN.—Bids_ are 


asked until June 1 by the city for material 
and construction of a gravity water-works 
system. Bonds for $40,000 have been sold 
Granberry Jackson, C. E., 1021 Stallman 
Bldg., Nashville, Tenn., is Engr.-in-Charge 

SPRINGFIELD, OHIO.—Bids will be re 
ceived by William Mahoney, Clk. Bd. Pub 
Ser. until noon, May 20, for 100 tons of 
6-in. c.-i. water pipe 

NOTTINGHAM, OHIO.—On May 9 the 
citizens voted to issue $15,000 of bonds for 
extending the water mains throughout that 
portion of the village not now covered by the 
water system. 

CANAL DOVER, 


OHIO.—We are officially 
advised that 


bids will soon be asked by the 


city for water-works extension George W 
Arnold is City Engr 


CLEVELAND HEIGHTS, OHIO.—Bids are 
asked by H. H. Canfield, Village Clk., un- 
til noon, June 14, for laying a 6-in. water 
main in Maple Road. 


BLOOMINGTON, IND.—John W. Cravens, 


Secy. Trustees Indiana University, will re- 
ceive bids until May 22 for the construc 
tion of a dam for a water-works system 


Bids will be received in four forms as fol- 
lows: (1) For a concrete dam complete; 
(2) for a concrete dam by cu. yd.; (3) for 
an earthen dam with concrete core, com- 
plete; (4) for an earthen dam with concrete 
core, per cu. yd. of earth and concret« 

ESSEXVILLE, MICH.—Bids will be re 
ceived by Carl S. Sharpe, Village Cik., unt 
May 23 for furnishing 375 tons of c.-i. pips 
and special castings, hydrants and valves; 
also for laying about 20,000 ft. of 6 and 8-in 
pipe J. H. Blomshield is Engr., Bay City 

HANCOCK, MICH.—Bids were opened on 
May 2 by the Board of Public Works for 
constructing reinforced-concrete reservoirs 
Contract has been awarded to WICK, 
O'CONNELL & CO., of Houghton, at the fol- 
lowing bid (prices include furnishing as 
well as placing all steel listed, except c.-i 
water pipe, which will be furnished by the 
city): 2,025 cu yds. excavation, 37 5 
500 cu. yds. concrete, $10; 124,000 Ibs. steel, 
3.6 cts.; 600 lbs. iron trap door, 7 cts.: 
64 lin. ft. ladders, $1.25; 200 cu. yds. water- 
proofing, $2; 20 lin. ft. c.-i. pipe, 10-in., 
73 cts.; 100 lin. ft. ¢.-i. pipe, 8-in., 
100 lin. ft.- c.-1. pipe, 6-in., 75 cts 
$10,363. Other bids were: A. W 
& Son, Houghton, $13,730; P. 
Houghton, $11,274; Stroyle & 
Houghton, $14,391; Verville Bros., 
$12,057. 

DE KALB, ILL.—Bids will be received by 
A. R. Russell, City Engr., until May 21st for 
furnishing approximately 3,900 ft. of 12-in. 


75 Sts. > 
Total 
Anderson 
Beeman, 
Michels, 
Hancock, 


standard c.-i. water pipe with necessary 
standard fittings. 
*DANVILLE, ILL.—Bids for furnishing 


work and material for the reconstruction o 
the concrete dam for the improvement of 
the water-works of the Danville Water Co.. 
for the City of Danville, will be received 
at the office of the water company at Dan- 


ville, until noon, June 3. D. W. Mead is 
aa Engr., 401 State St., Madison, 
is. 

CHEROKEE, i0OWA.—SWANSON & BOS 


WORTH, of Cherokee, have secured contract 
for laying 1,000 ft. of 6-in. pipe at 84%, 
cts. per ft., and for laying 2,200 ft. of c 
pipe at 69% cts. per ft. 
on May 3. 

CALEDONIA, MINN.—We are officially 
advised that the village has awarded con- 
tract to the KEYSTONE DRILLER COoO.. 
Monadnock Block, Chicago, Ill., for install- 
ing a large size Downie double-stroke deep 
well pump, which is intended to be placed 
in the new well recently drilled to the depth 
of 405 ft. 

ST. PAUL, MINN.—The Board of Water 
Commissioners, John Caulfield, Secy., has 
decided to reject all bids for dredging Vad- 
nais Lake, the principal source of the city’s 
} eg A —: Pi lowest bid was that of 

e La Crosse Dredging Co., of L se 
Wis., at $134,000. . gan ts 

AUSTIN, MINN.—We are officially ad- 
vised that bids will soon be asked by the 
city for additions to the water-works. M 
N. Clausen is City Engr. 

HAVELOCK, NEB.—Bids will be -eceived 
until June 7 by C. A. Curie, City Clk., for 
constructing extensions to the water-works. 
Grant & Letton are Engrs., F. & M. Bidg., 
Lincoln, Neb. 

FORT MISSOULA, MONT.—Bids will be 
received by Maj. A. B. Shattuck, Construct- 


a | 


Bids were opened 


ing Q. M., . S. A., until June 6, for a 
water distributin system, 300,000-gallon 
steel tank and 100-ft. trestle, pumping sta- 
tion, boilers, pumps, valves, etc.: also 


for a sewer system. 


artes 











FORT KEOGH, MONT.—Bids are asked by 
Cat H. P. Howard, Q. M., U. S. A., until 


l p. m., May 20, for three 4-in. and one 6-in 





FORT LOGAN H ARK.—Bids 
will be re ved by th Co ruc Quar 
ermaster until June 6 for the erection of a 


ROOTS, 


1), QU0-g@a n Steel tank 
HENS TEX Bids are asked by the 
unt ine T teri 


"AT 
ty 





r Engineering Co., 
rex or iing bids for this 
work y 1 a May 0) oF 
Advert I No. Sake 

BRYAN, TEX See item under Light and 
Power Plants 

O'KEENE, OKLA rh ity has awarded 

ntract to he SOUTHWESTERN ENGI 

LER i U0 of Oklahoma City, Okla 

truction of water-works Es 
$50,000 Archer & Ro 
y, Mo Ener 





VIEW, OKLA All bids 
r the materials and also 
bonds for 


*MOUNTAIN 
opened on May 4 
lor 1 





le purchas water-works, 
sewers and eélectr light plant have been 
rejected Bonds are still for d O'Neil 
Engineering Co., Dallas, Tex ure Engr 
*FORT SILL, OKLA.—Bids w } eived 
until June 10 by Cay David lL. Stone, Con 
structing Q. M.. 1 5. A., Fort Sill, for cor 
structing a oUU,0U0-galion resery 4 ew 
age purification plant, and a steel highway 
ige across Cache Creek, all at Fort Sill 
ANIMAS, COLO.—The Bent County 
rvoir & Canal Co. on May 10 warded 
ontra o the KAW 





of Kansa City, Mo or the tructior 
of an irrigation system rr 20,000 acre ad 
joining Las Anima This wi impound 
Rule and Muddy Creeks and have a & 
lam About 25 miles of canal will be bu 
The ystem well st $800,000 and is to be 
finished in the pring of 1011 

NORTH YAKIMA, WASH.—The Seecre 
of the Interior has rejected as unsatisfa 
tory all bids received for the excavation otf 
1) miles o ublaterals on ie Cowiche-Yak 
ima branch of the Tieton unit, Yakima irri 
gation project, Washingt and has author 
ized the Reclamation Serv » undertake 
this work by force accou 

COTTAGE GROVE, ORE Bids are abou 
to be asked for the ymnsiru ym of the pro 
posed gravity water system, to include about 
20 miles of pipe Estimated cost, $100,000 
W. J. Roberts, of Medford Engr 

MEDFORD, ORE.—The City Council ha 
awarded to the JACOBSON-BADE CO of 
Portiand, Ore., contract vr laying six m le 
of water main which wiil give the city a 
distributing water system nsistin of ove 
25 miles of water mains A gravity system 
brings the water through a pip ine extend 
ng 25 miles up into the Cascade Mounta 

IMPERIAL, CAL.—The City Trustee ure 
Planning a pipe line he Brawley 
main canal to the ty gir ir h 
new municipal water k mated 





ost, $10,000 
SALT LAKE CITY, UTAH.—Articles of 


orporation of t Extension Middle 





Creek Irrigatior » were filed h 
Secretary of on May 5 The r 
are: Jame ead, P Da 

Vice-Pres and ’ Boyd Secy and 
Treas. The ol of the company is to pro 
vide water for the irrigation of land nea 


Coalville, Summit County 


BOISE, IDAHO.—Bids will be re 
the office of the Department of the 
U. S. Re 


ceived at 
Interior 


lamation Serv until July & 
for enlargement of th main south = side 
canal, Payette-Boise irrigation project 
Idaho This work involves the excavation 
of about 342,000 cu. yd of material, and 
the time of the completion of the contract is 
April 1, 1912. The bids will be opened at 
the office of the Reclamation Servi e, Boise 
where pecifications are ava able 

SEWERS. 
(* denotes that this work ig advertised i 


Engineering News.) 


FORT WILLIAMS (Cape Cottage 
fice), ME.—Bids are asked until 10 a 
June 4, by Capt. C. F. Humphrey, Jr., Cor 
structing Q. M., l S. A., for additions to 
the sewer system 

FITCHBURG, MASS.—The 
signed the sewer bill, which provides for 
the appointment by the Mayor of a sewer 
committee to have harge rf onstructing 
sewage disposal system, drains and sewers 

FORT MANSFIELD, R. I 
received by Capt. F. T 
Q. M., U. S , Until May 30 for 1,000 lin 
ft. of sewers at Fort Mansfield 

PROVIDENCE, R. IL.—F. E 
Westminster St., has se 
constructing ten sect 


Governor ha 
¢ 


Bids will be 
Arnold, Constructing 
SHAW, 75 


Bla k- 


lions < 


stone Boulevard, Sassafras, Woodman and 
other streets, at about $16,312 

NEW HAVEN, CONN.—Bids wiil be re 
ceived until*2 p. m., May 23, b Cc. W 
Kelly, City Engr., for constructing sewers 


and Appurtenances in State, Rock, 
Highland, Chatham and Pond Sts 


LONG ISLAND CITY (L. L.), N. Y¥.—Bid 
are asked until 11 a. m., May 26, by Law 
rence Gresser, Pres. Boro. of Queens, for 
constructing sewers and sewer basins and 
appurtenances in various streets 


BROOKLYN, N. Y.—Bids. are asked un 
i a. m., May 25, by Alfred BE Steers, Boro 
Pres., for furnishing ali the labor and ma 
terial required for constructing sewers in 
Malta St., between Wortman Ave. and Fair- 
field Ave.; in Fairfield Ave., between Malta 
St. and Van Sicklen Ave and in Van 
Sicklen Ave., between Fairfield Ave. and the 
26th Ward disposal works, situated between 
Fairfield Ave. and Vandalia Ave. 


Truman, 
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20 air Contract 60; Ridge 

ae ee 8 Repair Contract 61. 
ae -y County—West Mohawk River 
— 08, Repair Contract 75; Amster- 
’ ville Road No. 32, Sec. 1, Repair 
ia <= Oneida County—Deerfield Road 
epair Contract 48; Utica-Paris Road 
Onondaga County—Fabius-Apulia 
, 49, Sec. 1, Repair Contract ve, 
<pulia Road No. 75, Sec. 2; Fabius- 
oad No. 121, Sec. 3; West Lake 
‘O'S. Repair Contract 53; Marcellus- 

Road No. 74. Ontario County— 
stanley Road No. 203, Repair Con- 

Naples-Atlanta Road No. 204; Na- 

iville Road No. 205; Honeoye-Hem- 
id No. 191, Repair Contract 54. —Ot- 
unty—Gilbertsville-Mt. | Upton Road 
+ Repair Contract 86. Rennselaer 

\lbia- Wynantskill Road No. 77, Re- 
ntract 80; Troy-Brunswick Road No. 

1, Repair Contract 84; Troy-Bruns- 
rad No. 25, Sec. 2. Saratoga County— 
Saratoga Road No. 58, Sec. 1, 
Waterford Road No. 59, 

Repair Contract 81; Waterford Road 
) Sec. 1, Repair Contract 82. Ulster 
Saugerties- Woodstock Road No. 37, 

Repair Contract No. 72; Saugerties- 

xk Road No. 38, Sec. 2; Kingston- 

Road No. 116, Repair Contract 73. 

County—Loon Lake-Pottersville- 

Road No. 692, Repair Contract 77. 
igton County—Granville-Troy Stage 
No. 104, Repair Contract 74. West- 
r County—Echo Lake-Pines Bridge 
No. 143, Repair Contract 69; Pines 
Yorktown Heights Road No. 148; 
\ own Heights-Putname County Line 

No. 149; White Plains Cross Road No. 
repair Contract 70; White Plains-Ar- 
Road No. 35; Armonk-Mount Kisco 
; No. D0; Mount Kisco-Bedford Road No. 
repair Contract 71; Bedford-Cross River 
i No. 144; Cross River-Turk Hill Road 
in0. §. Perey Hooker is Chn., 53 Lan- 
St., Albany, N. Y. 
\GARA FALLS, N. Y.—Bids will prob- 
niv be received about June 1 for paving to 
about $30,000. Material is to be se- 
i after bids are received. R. A. Mc- 
nathan is City Engr.; Thomas H. Hogan, 

v Clk. 

PORT TERRY (New London, Conn., post- 
office), N. Y¥.—Bids will be received by Capt. 
eT. Arnold, Constr. Q. M., New London, 
( n., until May 30 for 2,900 lin. ft. mac- 
idam road and 2,500 lin. ft. road drains at 
Fort Terry. 

PORT JERVIS, N. Y¥.—We are officially 
idvised that bids were received by John 
i. Cleary, City Clk., on May 11, for about 
11,000 sq. yds. of vitrified brick paving on 
Pike and Front Sts. and New Jersey Ave. 
The contract has been let to MULDERRY 
BROS., of Albany, N. Y. Cost, $23,800. 
Irving Righter is City Engr. 

NEWARK, N. J.—JOHN F. SHANLEY 
CO., 26 Exchange Pl., Je.sey City, has se- 
ured the contract for paving portions of 
New and Hamilton Sts. with bitulithic for 
$11,231. 

TRENTON, N. J.—Bids will be received by 
the Board of Chosen Freeholders until June 
7 for macadamizing roads in Mercer County. 





Falls- Ue 
Contract 79; 


Frank J. Epple is County Engr.; J. Mason 
Ege is Dir. 
HACKENSACK, N. J.—Bids will be re- 


eived until 2 p. m., May 23, by the Board 
of Chosen Freeholders of Bergen County, at 
Hackensack, for improving the Paterson 
Plank Road, from Carlstadt Station to the 
Passaic River. 

PERTH AMBOY, N. J.—Bids are asked by 
the City Council until 8.30 p. m., June 6, 
for grading Groom St. George M. Adair 
is Street Comr. 

MOUNT CARMEL, PA.—The CORVELL 
CONSTRUCTION CO., of Williamsport, Pa., 
has secured contract for paving at $32,464. 
Totals of other bids: George H. Keefer, 
Mount Carmel, $34,265; John A. Leffler, 


Hazleton, $33,547; Robert W. Henson, Ge- 
neva, $31,288, and Feudale & Co., Mount 
Carmel, $32,966. John Carl, Jr., is Secy. 


Boro. Council. 


ENOLA, PA.—S. W. SHOEMAKER & SON, 
of Harrisburg, Pa., have secured the con- 
tract for constructing granolithic sidewalks 
and paving in Enola, at a cost of about 
$25,000. 

PHILADELPHIA, PA.—Bids were received 
on May 11 by the Department of Public 
Works for the grading and planting trees 
and shrubs along the opened portion of the 
Parkway, between Logan Sq. and Spring 
Garden St. The estimated cost is $25,000. 
There were two bidders, the McNichol Pav- 
ing & Construction Co., 19th and Westmore- 
land Sts., and Daniel S. Bader, Betz Bldg. 

SCRANTON, PA.—Bids are asked by the 
Commissioners of Lackawanna County until 
noon, May 24, for constructing and repair- 
ing macadam roads. E. A. Jones is County 
Controller. 


RICHMOND, VA.—I. J. SMITH & CO. 
have secured the contract for paving with 
asphalt the streets surrounding the John 
Marshall High School at $2.20 per sq. yd. 
ROANOKE, VA.—The Norfolk & Western 
Ry. Co. has awarded the VAUGHN CON- 
STRUCTION CO., of Roanoke, the contract 
for constructing a street under railroad 
tracks on Lynchburg Ave., Northwest Roa- 
noke, at $40,000. 


NORFOLK, VA.—The Board of Control on 
May 4 awarded the contract to BARBER 
ASPHALT PAVING CO., Land Title Bidg., 
Philadelphia, Pa., for paving 20,300 sq. yds. 
in Greater Ghent, at a total of ‘ 2 

On May 11 the Board of Control awarded 
a contract to the DENBY GRADING CO. 
for grading Reeves Ave. at 12 cts. per sq. 
yd. The only other bidder was the Norfolk 
& Portsmouth Coal & Ice Co., who offered 
to do the work for 17% cts. per sq. yd. 


PALATKA, FLA.—We are officially ad- 
vised that no bids were received by the 
Board of Trustees for County Bonds, for the 
construction of a hard surfaced road from 
the eastern terminus of the highway bridge 
across the St. Johns River at Fla. 





to the So. Johns 
point on this road to San 
miles. S. Worden is 
Ensley, County Engr 
readvertised. 
FERNANDINA, 


County line, and from a 
Mateo, Fla., ten 
Secy. of Bd. R. F 


This work will be 


FLA.—Bids will be re- 


ceived until May 21 by G. L. Baltzell, City 
Clk., for paving Center St. 
BELLEFONTAINE, OHIO.—We are offi- 
cially advised that bids will be received on 
May 19 for paving, to cost $35,000. The 
work is in charge of the City Engineer. 
AKRON, OHIO.—Contracts for street pav- 


ing have been awarded by the 
Service on bids received May 14 
Relaying Mill St. pavement with Medina 
stone, WILDES & DAVIDSON, $22,289; the 
other bidders were: Adams Bros. Co., $25,- 
514; R. P. Burnett, $27,202, and George B 
Herring & Son, $28,550. The Glenwood Ave 
contract has been let to DANIEL O'’MARR, 
but the price has not been fixed as the ma- 
terials to be used were not determined. The 
West Buchtel Ave. paving contract with 
brick and tar filler has been let to Mc- 
ALLONAN BROS. at $5,664. Washington 
St. to E. McSHAFFREY & SONS, price not 
fixed because materials not determined. On 
the Edgewood Ave. paving three contractors 

kinds of materials. The 


are low on certain 
Wildes & Davidson, F. Me 


Director olf 
as follows: 


three firms are 
Shaffrey & Sons and Daniel O' Marr. 
STRUTHERS, OHIO.—Bids will be received 
until May 27 by L. S. Creed, Village .Cl 
for furnishing material and constructing 
sidewalks, gutters and intersections to be 
constructed during the fiscal year beginning 
Jan. 1, 1910, and ending Dec. 31, 1910 
ELYRIA, OHIO.—Bids for 16 miles of mac- 
adam roadway in Lorain County were opened 
recently by H. L. Dunham, Road Engr. of 
District No. 1, at Elyria. 
For the construction of 
Road, three miles in length, the bids were: 
Hadaway Bros. & Robertson, Elyria, $17,- 
OSO for sandstone base; $14,089 for limestone 
base, and $16,632 for field stone base; S. 
Mendelson, Elyria, sandstone base, $12,584; 
limestone base, $10,974, and field stone base, 
$11,884; F. L. Rice & Son, Shelby, sand- 
stone base, $15,802; limestone base, $12,512, 
and field stone hase, $14,682. 
The Case Road, 2.51 miles in 


the West River 


length, .in 


Ridgeway Township: John Anstine, Ken- 
ton, Ohio, sandstone base, $7,167; limestone 
base, $7,707; fieldstone base, $9,067; S. Men- 


delson, sandstone base, $8,606; limestone, 
$7,726; fieldstone, $8,691; F. L. Rice & Son, 
Shelby, Ohio, lime stone, $6,984; sandstone, 
$7,704 ; fieldstone, $8,305; Shaw & Crisp, Lo- 
rain, limestone, ,o2t; limestone, $,617; 
field stone, $9,412; C. T. Winckles, Elyria, 
sandstone, ,$8,159; limestone, $7,369; field 
stone, $8,669. 

The Sugar Ridge 
Elyria Township: Hadaway Bros. 
ertson, sandstone base, $5,517; 
base, $5,104; S. Mendelson, sandstone, $4,- 
392; limestone, $4,117; F. L. Rose & Son, 
sandstone, $4,896; limestone, $4,485. 

The Chestnut Ridge Road, 4.06 miles, in 
three townships: Hadaway Bros. & Robert- 
son, sandstone, $15,573; limestone, $14,253; 
S. Mendelson, sandstone, $16,205; limestone, 
$14,875; F. Rice & Son, sandstone, $14,- 
277; limestone, $12,579; C. T. Winckles, 
sandstone, $15,595; limestone, $14,475. 

The Cowley Road, 2.66 miles, in Eaton 
Township: S. Mendelson, sandstone, §$8,- 
734; limestone, $8,164; R. L. Rice & Son, 
sandstone, $8,448; limestone, $7,579; C. T. 
— sandstone, $8,638; limestone, §$8,- 

5. 

The Indian Hollow 





Road, 1.09 miles, in 
& Rob- 


limestone 


Road, 2.09 miles, in 
Carlisle Township: John Anstine, sand- 
stone, $6,276; limestone, $5,366: S. Mendel- 
son, sandstone, $7,423; limestone, $5,672; F. 
L. Rice & Son, limestone, $5,636; sandstone, 
$6,252; Shaw & Crisp, sandstone, $7,897: 
limestone, $7,232. 

The Stoney Ridge Road in Ridgeville Town- 
ship, .68 mile in length, S. Mendelson, sand- 
stone, $2,639; limestone, $2,549; F. L. Rice 
& Son, sandstone, $3,359; limestone, $3,051: 
c T._Winckles, sandstone, $2,892; limestone, 
wy lad. 

WAUSEON, OHIO.—Bids will be received 
at the office of the Auditor of Fulton County 
until June 6 for the improvement of Road 
No. 70 and for Road No. 71. All bidders are 
required to make separate bids for grading 
and draining and for hauling, placing and 
rolling the stone. 

HAMILTON, OHIO.—Bids are asked by the 
County Commissioners until noon, May 24, 
for the reconstruction and repair of the pub- 
lic roads known as the Lebanon and Oxford 
Turnpike from the Trenton Bridge over the 
Miami River eastwardly, and the Middletown 
& Hamilton Pike, from its intersection with 
said road, and by the construction and erec- 
tion of embankments and levees to protect. 
J. E. Brate is County Audr. 

CLEVELAND, OHIO.—We officially 
adivsed that bids were received on May 
14 by the Board of County Commissioners 
for paving Herbert Hill with 2850 sq. yds. 
of common Medina block stone. Frank R. 
Lander is County Surveyor. The contract 
has been let to the ENTERPRISING PAV- 
ING & CONSTRUCTION CO., at $8,550 

DELAWARE, OHIO.—Bids will be _ re- 
ceived until noon, May 21, by W. F. Whit- 
tier, County Surveyor, Delaware, for con- 
structing 1% miles of Wheeler Road, by 
grading and macadamizing in Brown and 
Oxford Townships; and 1% miles Sherwood 
Road in Oxford and Troy Townships. 


CINCINNATI, OHIO.—Bids are asked until 
noon, May 23, by the Director of Public 
Service for the improvement of Livingston 
St., from the east line of Linn St. to the 
west line of Central Ave., excepting the in- 
tersection of John St., and for the improve- 
ment of Livingston St., from the west line 
of Linn St. to the east line of Baymiller 
St., by grading, setting granite curbs, pav- 
ing the roadway with asphalt and construct- 
ing the necessary inlets and drains. John 
J. Wenner is Clerk. 

STEUBENVILLE, OHIO.—Bids were re- 
ceived on May 9 by the Pike Commissioners 
for constructing the Bloomfield and Western 
pike in two sections as follows: Section No. 


are 





1—Rosser & Maloney, $5,173; Liggitt Bros., 
$4,746: Vanmeter Co., $4,831; Nolan & 
Leonard, $4,908; Foley Bros., $5,008 
tion No. 2—Rosser & Maloney, $5,825; Lig 
gitt Bros., $5,340; Vanmeter Co., 


Sex 






$5.43, 
Nolan & Leonard, $5,523; Foley Bros., $,- 


> 
ioe. 


PLEASANT RIDGE, OHIO.—Bids are asked 
by H. B. Hayden, Village Clerk, until noon 
June 1, for the improvement of Cortelyou 
St., from Carthage Road to the north ter 
minus of said street, by grading and ma 
adamizging the roadway, setting combined 
curbs and gutters on both sides thereof 

MOUNT GILEAD, OHIO.—Bids are asked 


by the Commissioners of Morrow County un 


til 11 a. m., May 26, for the construction 0 
what is known as the Fulton Road Improve 
ment No. 1, in Lincoln and Harmony Town 
ships. 

Bids are asked until 11 a. m., June 5, by 
the Commissioners of Morrow County for the 
construction of what is known as the West 
field Road Improvement No. 2, in Westfield 
Township. Clifton Sipe, Mount Gilead, is 


County Audr. 

ST. CLAIRSVILLE, OHIO.—Bids are asked 
by E. E. Shepherd, County Audr., until | 
p. m., May 31, for delivering and breaking 
limestone of the National Road 


BLUFFTON, IND.—The Commissioners of 
Wells County will receive bids until l p. m 
May 26, for the construction of six gravel 
and two stone roads in Harrison Township 
length of roads 5.347, 15,755, 15,820, 8,125 
14,937, 10,791, 1 10,506 ft re 
spectively. O. D Audr 

MONTICELLO, Commissioner 
of White County bids until noon 
June 7, for the construction of a stone road 
in Big Creek Township The road will be 
let in sections. A. G. Fisher, County Audr 

MARION, IND.—Bids will be received by 
the Commissioners of Grant County until 2 
p. m., June 7, for the construction of 7,000 
ft. of gravel road, known as the MeCul 
lough Road, and a highway, known as the 
Soldiers Home Boulevard, total length, 5,- 
S70 ft. 







and 
Garrett is 
IND.—The 
will receive 


2,565 


The Commissioners of Grant County will 
receive bids until 2 p. m., June 7, for the 
construction of a stone road in Monroe 
Township and two vitrified brick highways 
in Center Township A. Y. Stone, County 
Audr. 
KENTLAND, 
of Newton County, will 
2 p. m., June 6, for 
a macadam road, known 
Road, in Township 27 
MUNCIE, IND 
wareware County 
a. m., June 8, 
gravel road in 
the C. B 
Audr 


WABASH, 


IND.—E. R. Bingham, Audr 
receive bids until 
the construction of 


as the Whiteakker 


Commissioners of Dela- 
will receive bids until 10 
for the construction of a 
Center Township, known as 
Smith Road J. E. Davis, County 
IND.—The Commissioners of 
Wabash County will receive bids until 10 
a. m., June 7, for the construction of the 
following gravel roads: The Manchester 
Road in Pawpaw Township, the Thrush 
Road in Noble Township, the Bagley Road 
in Liberty Township, the Maurer Road in 
Chester Township, the Lester Road in La 
gro Township, and the Ryan Road in Lagro 
Township. J. P. Noftzger is County Audr 
VINCENNES, IND.—John T. Scott, Audr 
of Knox County, will receive bids until 2 
p. m., June 11, for the construction of 6,391 
ft. of gravel road in Johnson Township, 
known ag the Seivers Road. 

DETROIT, MICH.—The Common Council 
of Detroit has directed the Board of Public 
Works, J. J. Haarer, Comr., City Hall, to 


advertise for bids for paving the following 
streets: Ferry Ave., with sheet asphalt, es- 


timated cost, $11,675; Lafferty Pl., with ce- 
dar block, estimated cost, $1,820, and Lyman 
Ave., with cedar block, estimated cost, $1,- 
OSS; all to have concrete foundation and 
Medina, Berea or other approved curbing 

The Department of Public Works, J. 
Haarer, Comr., City Hall, has awarded con- 
tracts for paving the following streets: 
JULIUS PORATH, Penobscot Bidg., for pav- 
ing Calvert Ave. with sheet asphalt, $16,458, 
and Brush St. with cedar block, $1,733; F 
PORATH & SONS, S878 25th St., paving 
Frederick Ave. with cedar block, $19,530, 
and Magnolia St. with cedar block, $4,115; 
T. E. CURRIE, Penobscot Bldg., paving 
Iroquois Ave. with cedar blocks, $7,826; all 
on concrete foundations. 

HIGHLAND PARK, 
election was held in the Village of High- 
land Park, Mich., and the proposition was 
carried for issuing $89,000 of bonds for re- 
paving Woodward Ave. 

IRONWOOD, MICH.—Bids will be re- 
ceived until May 24 by the Common Coun- 
cil for grading and furnishing materials for 
paving with tar macadam, about 20,000 aq. 
yds., a portion of McLeod Ave., Aurora St., 
Norfolk and Ayer Sts. Jacob Nelson is City 
Clk. 


MICH.—A _ special 


BLOOMINGTON, ILL.—Bids are asked by 
the Board of Local Improvements until May 
26 for paving. We are officially advised that 
there is to be 4,755 sq. yds. of asphalt, 5,934 
sq. yds. of brick pavement, to cost $18,000 
Elmer Folsom is City Engr. 

CHARLESTON, ILL.—We are officially ad- 
vised that 1% miles of pavement will be laid 
in this city at a cost of about $40,000. The 
work will be done by the Board of Local 
Improvements. J. A. Tremble is City Engr 

NORTH CHICAGO, ILL.—Bids were re- 
ceived as follows on May 11 by the Bureau 
of Navigation, Navy Dept., Washington, for 
grading at the Naval Training Station, Great 
Lakes, North Chicago, Ill.: James Corse, 
Racine, Wis., 41% cts.; Edward M. Lang, 
Highland Park, Ill., 57 cts.; James Cape & 
Sons, Racine, Wis., 65 cts.; I. H. Iglehart, 
Rookery Bldg., Chicago, 48 cts. 


ELGIN, ILL.—We are officially advised 
that bids were received by the Board of 
Local Improvements on May 9% for grading 
and constructing a combined cement con- 
crete curb and gutter on a cinder founda- 
tion, 6 ins. thick and grading and paving 
with vitrified brick on 5 ins. of cement 








concrete foundation, and otherwise improv 





ng roadway of Walnut Ave., from the 
westerly line of South State St. to the south 
erly line of South S$ 31,530 sq. yds Th 
contract has been let to ARWIN & PRICE 
of Elgin, Ill, at $59,279 

PEORIA, ILI The Board of Local Im 
provements has awarded t& W. BUSHELL 
at $52,000, the contra for paving with as 
phalt Seventh Av parts of Hamilt 3s 
and Jefferson St., from n Cor 
ill Clay Belsley is Ci 

CHICAGO, ILL.—Contracts for resurfacing 
and paving portions of er reets were 
awarded the AMERICAN ASPHAL PAV 
ING CO. by he Board of Local Improve 
ments on April 2 The RYAN CO. was 
iwarded a contra for paving w ranite 
West 43d St.. from South Ashland Av 
South Robey 


n mira s t he 


AMERICAN ASPHALT CO 




















Ave., from Chicago Ave rk S 
Vincennes Ave., from East » Eas 
olst St Nor rs Ave orth 
Ave to Wa Ave ( lie from 
North Clark Southport Ave Cullom 
Ave., from North Robey St. to Lincoln Ave 
West 44th St from State St o Wentwor 
Ave North 45th Ave from Cortland St 
to Humboldt Boulevard; North Leavitt S 
from G ue Ave » We Chicag Ave 
Ne 1 Ss from Perry 8 » North Ashland 
Ave Sheldon St., from We Mad St 
o Washington Boulevard 

PEKIN, ILL 
provements rece) 
Washington St a 
was awarded to o 
Pekin, Ill., their t 1 
ra total of $26,! re 
bids submitted } 
Bryan Watts Co., § 1 
total, $28,260; i ny o 
Chicago, $1.90 sq ‘ l I 
Jansen & Co Pekin, $1.69 yd ta 
$26,075 Pavement o be of mineral ru 
ber 

HIGHLAND PARK ILL ( rac 
amounting to $30,000 improve! s | 
Highland Park have award The 
work will be done by firn ie larg 
e ontract, amounting to $15,134, for re 
pairing Waverly Ave a distance of 27,000 
ft.. was awarded to the SCHMIDT CON 
TRACTING CO Chicago A contra to 
build a bridge across the ravine on Waverly 
Ave., costing $6,000, was awarded to JOHN 
O'BRIEN, of Chicago The bridge is to b 
of reinforced concrete, 25 ft high and 130 
ft. long. There will be five arche 

DE PERE, WIS.—Bids will be gece ved un 
til May 28 by Commission on Street Sew 
ers and Sidewalks for grading and paving 
with concrete and Portland cement, com 
bined curb and gutter, George 8 from 
Broadway to Huron S81 E. X. Coll 
Cho 

WATERTOWN, WIS Bids will be r 
eived until May 27 by Board Put 
Works for paving and urbing Fifth and 
North Fifth Sts., requiring about 3,500 cu 
yds. of excavation, 6,500 lin. ft. of concret 
urb and gutter, 9,455 yds. vitrified ock 
pavement Arnold Kraeft is City Engr F 
S. Weber is Secy 

RACINE, WIS.—Bids will be received un 
til June 4 by Board of Public Works for 
paving Douglas and Carlisle Aves Charlie 

Poeisch is City Engr 

OSAGE, IOWA tids will be received ur 
til 7.30 p. m., May 31, by the City Clk. for 
concrete paving, about 28,353 sq. yd 8,160 
lin. ft. cement curb, et: S. B. Gardner 
Engr., Eldora, Iowa 

CENTERVILLE, IOWA.-—We are officially 
advised that McGUIRE & STANTON, of 


Leavenworth, Kan., at $64,711, were awarded 
contract on May 13 for the following work 
25,030 sq. yds. of brick paving on a. 5-in 
base, with 1%-in. cushion, cement filler, in 
cluding grading; 20,910 lin. ft. combined 
curb and gutter, with °4-in. gutter and 1-in 
wearing coat; 4,000 sq. yds. of extra grad- 
ing Hall & Adams are City Engrs 
OTTUMWA, IOWA.—Bids are asked by H 
C. Williams, Chn. Street Com., until 8 p 
m., May 26, for paving and curbing various 
streets in Ottumwa 

DULUTH, MINN.—The following bids 
were received by the County Commissioners 
on May 5 for constructing eight miles of 
Vermillion Road: The Colvin-Robb Co., of 
Biwabik, $7,500; McAdams & Preston, Du 
luth, $7,700; August Lund,-Eveleth, $8,800; 
M. F. Marion, Tower, $7,750; Emil Bek 
karen, Markham, $15,992; Albert Critz, Du 
luth, $9,990; A. N. Peterson, Eveleth, $9, 
400; H. L. Bartlett Co., Virginia, $10,643 

ST. PAUL, MINN.—The GENERAL CON 
TRACTING CO., Temple Court, Minneapo 

was the lowest bidder on repaving with 

asphait, Summit Ave., from Selby Ave. to 
Dale St., at $53,940. L. W. Rundlett is City 
Ener 

LINCOLN, NEB tids are 
p. m., May 21, by Roscoe C 
Clerk, for grading in District 
for paving in District No. 177 
BROOKFIELD, MO.—Bids are asked un 
til May 27 for paving certain streets in 
Brookfield. Lee Fletcher is City Engr 

HAVRE, MONT.—THE TWO MIRACLE 
CONCRETE CORPORATION Minneapolis, 





lis, 


asked until 1 
Ozman, City 
No. 12 and 


Minn., has sé@cured contract for constructing 
cement walks in Special Improvement Dis 
tricts Nos. 9, 10, 11, 12 and 13, at $8,500 


S. L. Hanley is City Engr 


AMARILLO, TEX.—A contract was let on 
May 6 to L. DALTON, of Dailas, Tex., for 
the engineering and supervision of street 
paving and sewer extension to the amount 
of $125,000 Wo1k under the contract will 
begin at once. 

FORT SAM HOUSTON, “TEX.—Bids are 
asked by P. W. Guiney, Constr. Q. M., un- 
til 11 a. m., June 9, for macadamizing roads, 
construction of concrete gutters, concrete 
walks, etc., at Fort Sam Houston. 

HOUSTON, TEX.—On April 23, according 
to the Houston ‘‘Post,’” contracts were 
awarded by the County Commissioners. The 
first contract awarded was that of the Web- 
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ster Air Line road, which is 18 miles in 
length, running from the Harrisburg Road 
south of the town of Harrisburg, through 
South Houston to the Galveston County line, 
where a connection will be made with a 
road to be constructed by Galveston County. 
This contract was awarded to SUDERMAN- 
DOLSON CO. ‘bs bidders on this work and 
the amounts bid were as follows: W. 8S. 
Hipp, $59,540; Suderman-Dolson Co., $61,- 
542; Texas Grading Co., $67,341; W. D. 
Haden, $69,460; M. C. Otto, $75,440. 

The contract for building eight miles of 
pavement on the Main St. Road was awarded 
to W. S. HIPP. The bidders on this piece 
of work were: W. 8. Hipp, $32,960; Texas 
Grading Co., $36,286; L. R. Daivs, $37,295. 


The contract for paving four miles of the 
Weatheimer Road was awarded to L. R. 
DAVIS The bidders on this job were: 
Texas Grading Co., $16,876; L. R. Davis, 
$18,720; W. S. Hipp, $19,312. 

The contract for paving 2% miles of the 


a Porte and Seabrook Road was awarded 
to W. D. HADEN. The bidders on this 
work were: W. 8S. Hipp, $9,350; W. D. 
Haden, $10,725; A. C. Workman, $11,310; 
Texas Grading Co., $11,549. 

All of the bids received for paving 3% 
miles of the Lynchburg and Crosby County 
road were rejected by the Court, and the 
County Engineer was instructed to build the 
road under the directions of the Court. The 
bidders on this work were: M. C. Otto, 
$16,700; John Farmer, $17,875; Texas Grad- 
ing Co., $19,110; R. V. Tompkins, $19,110. 
The engineer was also instructed to do the 
work on the German Ave. road under the 
directions of the Court. This road will run 
from the city limits through Magnolia Park. 

Bids will be received by the Court at the 
May term for completing four miles of the 
Lynchburg and Crosby road running from 
the Crosby end of the pavement. The Au- 
ditor was instructed to advertise for the bids. 

From the original estimate made on the 
Webster Air Line Road of $90,000, sufficient 
money was saved by the county to pave the 
La Porte and Seabrook Road the entire 
length. That portion of this road that is 
not covered by the contract awarded to W. 
D. Haden will be let out by contract at the 
May term of the court. 

CLINTON, OKLA.—The HEMAN CON- 
STRUCTION CO., Fullerton Bidg., St. Louis, 
Mo., has secured contract for paving with 
sheet asphalt. Totals of other bids: War- 
ner-Quinian Asphalt Co., $192,089; Barber 
Asphalt Paving Co., $198,399; Cleveland 
Trinidad Paving Co., $192,026. J. O’Hearn 
is City Engr. 

COLORADO CITY, COLO.—W. T. ROD- 
NEY, of Colorado City, has secured the 
contract for improving Colorado Springs- 
Denver Road at $9,268. 

BELLINGHAM, WASH.—K. SAUSET has 
been awarded the contract for the improve- 
ment of Chestnut St., from Forest to Com- 
mercial St., by paving with asphalt, at a 
bid of $28,704. 

The contract for improving Hastings St. in 
Silver Beach, from Dakin to Alabama Sts., 
was awarded to HADDLE & HAWKINS. 

SEATTLE, WASH.-—The following bids 
were submitted on April 29 to the Board of 
Public Works for paving, etc., on Western 
Ave., et al: (a) by T. Ryan, Sullivan Block, 
Seattle; (b) by HANS PEDERSON, Alaska 
Bldg., Seattle, Wash.: 13,706 sq. yds. of 
granite paving and granite alley crossings, 
(a) $128,459, (b) $129,781; 13,706 sq. yds. 
sandstone paving with sandstone alley cross- 
ings, (a) $124,623, (b) $127,650; 2,400 sq. 
yds. of brick block, 11,306 sq. yds. of gran- 
ite paving, with granite alley crossings, (a) 
$125,579, (b) $127,261; 2,400 sq. yds. brick 
block, 11,306 sq. yds, sandstone paving, with 
sandstone alley crossings, (a) $122,391, (b) 
$125,490 (the last price accepted). 

TACOMA, WASH.—The contract for pav- 
ing Steele St. has been awarded to the IN- 
DEPENDENT ASPHALT PAVING CO. at 
25,643. D. B. Sheller is Comr. of Public 
Service. 

WENATCHEE, WASH.—The contract for 
the improvement of Mission St., including 
about 3,000 ft. of paving, has been awarded 
to ALLEN & McNERNEY, of Wenatchee, 
at $71,115 

BERKELEY, CAL.- The ESTERLY CON- 
STRUCTION CO., of Berkeley, has secured 
the contract for 500,000 ft. of cement side- 
walks to be laid in Northbrae, at about $50,- 
000. 

SAN JOSE, CAL.—Contracts for road im- 
provements have been awarded as follows: 
Section A, 6,705 ft., to JOHN F. ADAMS, 
of San Jose, $8779, and Section B, 10,100 
ft., to JOHN W. WILSON, of San Jose, $9,- 
500. 


RICHMOND, CAL.—GEORGE W. CUSH- 
ING, of Oakland, Cal., has secured the con- 
tract for paving Seventh St. and Nevun Ave. 
at $15,083 and $22,388, respectively. 

LOS ANGELES, CAL.—The FAIRCHILD- 
GILMORE-WILTON CO. has secured the 
contract for paving, with asphalt, Wall St., 
at $20,226. 

The Mesa Land Co., V. J. Rowan, Engr., 
has awarded contract to J. A. MERRILL for 
grading, oiling and constructing cement 
curbs and sidewalks, on 80 acres of the 
Angeles Mesa Tract, at $38,696; additional 
work to be done at the following rate, 23 
cts. per lin. ft. for cement cufbs, 8% cts. 
per sq. ft. for cement walks, 11 cts. per 
sq. ft. for oiled streets and gutters, 18 cts. 
per cu. yd. for grading and moving dirt. 

PRESCOTT, ARIZ.—The contract for con- 
structing 13 miles highway between Pres- 
cott and Phoenix bids opened April 29, has 
been awarded to JOHNSON-SHEA CO., of 
Riverside, Cal.. at $25,000. R. A. Craig is 
Secy. Bd. of Control. 


MANUFACTURING PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 

WEST WARREN, MASS.—The TRACY 
BROS. CO., of Waterbury, Conn., has been 
awarded the contract to erect a factory for 
the Warren Cotton Mills. The plans call 
for a 2-story brick structure, which will cost 
approximately $30,000. 








NEW YORK, N. Y.—Plans have been filed 
for a 9-story factory to be built at Hubert 
and West Sts. Susan W. Duncan-is the 
owner. Cost, $250,000. 

BUFFALO, N. Y.—A 4-story brick ‘factory 
is to be built at 62 Grosvenor St., corner of 
North Division 8t., by the Charles Berrick 
Estate. 

*MADISON BARRACKS (Sacket Harbor), 
N. Y.—Bids are asked by the Constructing 
Q. M. until 2 p. m., June 13, for the con- 
struction, heating, wiring and furnishing 
electric fixtures, making necessary water and 
sewer connections, of a bakery, and con- 
struction of necessary roads and walks in 
connection therewith. 

POTTSTOWN, PA.—The Vaughan Knitting 
Mill, recently destroyed by fire, will be re- 
built, somewhat larger, on the old site at 
Penn and Queen Sts. The Vaughan Com- 
pany has acquired the Searles plant at High 
and Oanatawny Sts., and will operate both 
plants. About 200 machines will be installed 
and a full force of 150 hands will be em- 
ployed. 

PHILADELPHIA, PA.—Stearn & Castor, 
Archs., Stephen Girard Bldg., Philadelphia, 
are preparing plans for a 6-story mill, to 
cost $100,4° 0, for the A. J. Cameron Co., at 
Glenwood Ave. and Pacific St. 

CONNELLSVILLE, PA.—The American 
Reduction Co. has decided to enlarge and 
modernize its plant at Reduction, expending 
$50,000. 

BALTIMORE, MD.—L, Grief & Bro., manu- 
facturers of clothing at Eutaw and German 
Sts., have made application to erect a fac- 
tory on Ashland Ave., near Milton Ave. The 
factory will be used for the manufacture of 
clothing. The structure, which will be of 
brick construction, with slate roof and heat- 
ed by steam, will cost $8,000. It will be one 
story high and will cover a lot 75 x 100 ft. 
The plans were drawn by Louis Levi, Arch., 
American Bidg. R. B. MASON, Builders’ 
Exchange, is the builder. 

The Paper Mills Co., manufacturers of 
paper bags, now at Frederick and Lombard 
Sts., will rebuild on the south side of Wi- 
comico St., between Scott and Stockholm 
Sts. The new building will be two stories 
high, 130 x 160 ft. It will be constructed of 
heavy timbers, and will be installed with 
the company’s own power equipment for 
lighting and heating purposes. Jacob F. 
Gerwig, 11 East Lexington St., is Arch. 
The contract has been let to R. B. MASON, 
Builders’ Exchange. 

BESSEMER CITY, N. C.—It is stated that 
the Osage Mfg. Co., of Bessemer City, N. C., 
will invest about $75,000 for the purchase 
of additional machinery, including carding 
equipment, electrical motors, weaving equip- 
ment, etc. This company is at present 
operating about 15,000 spindles, 400 looms, 
etc., on the production of sheeting, etc. 

WINSTON-SALEM, N. C.—The P. H. Hanes 
Knitting Co., of Winston-Salem, has engaged 
O. A. Robbins, of Charlotte, N. C., as Arch.- 
Engr. for its proposed cotton yarn mill of 
10,000 spindles and accompanying equipment. 
He will prepare the plans and specifications, 
and be in charge of erecting the buildings 
and installing the machinery. The main 
building probably will be 500 x 125 ft., one 
story high, with monitor roof. Buildings and 
machinery will represent an investment of 
about $250,000. Noted on April 14. 

J. F. ANGE, of Winston-Salem, N, C., who 
recently secured the contract to erect the 
various buildings of the Inverness Mills Co., 
of that city, has obtained municipal building 
permits. His report shows that the cotton 
mill proper will comprise three 2-story brick 
buildings, of mill construction, connected 
with the municipal water and sewer systems, 
wired for electric lighting, and costing about 
$90,000. The operative dwellings will in- 
clude 15 1-story and five 2-story frame cot- 
tages connected with city water and sewer 
systems, and costing $12,000. The company 
is capitalized at $200,000 and will install 
8,000 spindles, 200 looms, steam power 
equipment, etc., for producing the highest 
grade of wide print cloth. Lawrence McRae 
is Treas. The Archs.-Engrs. in charge 
are C. R, Makepeace & Co., of Providence, 
R, I. Noted on April 21. 


MOORESVILLE, N. C.—The Mooresville 
Cotton Mills Co., of Mooresville, will build 
an additional mill of considerable equipment. 
It is probable that 30,000 spindles and 1,000 
looms will be decided on. This would mean 
an expenditure of $600,000. A definite and 
authoritative statement is expected to be 
made soon. The company now operates an 
equipment of 28,000 ring spindles, 2,200 mule 
spindles, electric and steam power, etc., 
manufacturing colored goods, fine sheetings 
and yarns. 

HIGH POINT, N. C.—The Pickett Cotton 
Mill has engaged Lockwood, Greene & Co., 
93 Federal St., Boston, Mass., Archs. and 
Engrs., for its proposed 12,000-spindle and 
300-loom plant. Capital stock, $250,000. R. 
L. Steele, of Rockingham, N. C., is Pres., 
and F. M. Pickett, of High Point, Treas. 

GREENEVILLE, 8S. C.—The Nuckasee Mfg. 
Co., of Greenville, S. C., has been incorpora- 
ted with a capital stock of $50,000 for the 
purpose of establishing a plant for the 
manufacture of underwear. Its incorpora- 
tors are F. W. Symmes, W. C. Poe, Marion 
Brawley and David Jennings. Mr. Symmes 
will be the manager of the enterprise. 

SIMPSONVILLE, S. C.—The stockholders 
of the Simpsonville Cotton Mills of Simpson- 
ville, S. C., contemplate increasing the com- 
pany’s capital stock from $150,000 to $500,- 
000. This action is to be taken in connec- 
tion with the company’s recently announced 
plan for the erection of an additional mill 
to be equipped with 16,000 spindles and 400 
looms. The new machinery will require the 
erection of a 184 x 300-ft. extension to the 
present buildings, and the construction of 
60 cottages for operatives. The company now 
has 8,192 ring spindles and 200 looms, oper- 
ating on the production of print cloth and 
sheeting. 

COLUMBUS, GA.—The Meritas Mill, of 
Columbus, Ga., which was lately incorporated 
with a capital stock of $300,000, is prepar- 
ing to arrange for the erection of its plant. 


This company has a 20-acre site and will 
provide modern buildings equipped with the 
machinery for manufacturing the class of 
cotton cloth used as the basis of oil-cloth. 
The basis cloth will be shipped to the Stan- 
dard Mills in New York for finishing. The 
principal incorporator of the Meritas com- 
pany is Alvin Hunsicker, Gen. Mgr. of the 
Standard Oil Cloth Co., 320 Broadway, New 
York. 

MORRISTOWN, TENN.—C. H._ Bacon, 
Gen. Mgr. of the Loudon Hosiery Mills, Lou- 
don, Tenn., and J. M, Givens, of New York, 
are planning the organization of a corpora- 
tion to build a hosiery knitting mills at 
Morristown, Tenn. They contemplate a cap- 
italization of $50,000 and they require that 
Morristown people subscribe $20,000 and fur- 
nish a free site for the plant. The Morris- 
town Board of Trade is interested in the 
enterprise and is now engaged in endeavor- 
ing to secure the necessary subscriptions to 
the stock. 

COLUMBUS, OHIO—L. 8S. STEWART, 
Ohio State University Grounds, has taken the 
contract, on a percentage basis, for the 
erection of a factory building in South Co- 
lumbus, for the Buckeye Stamping Co. The 
plans are now being completed and the con- 
tractor will be able to start work in a few 
weeks. The building will be completed by 
fall. It will be fireproof. 

SOUTH BEND, IND.—The Stephenson Un- 
derwear Mills will spend approximately 
$150,000 this year in enlarging the plant 
on East Colfax Ave., according to an of- 
ficial announcement. The contract for the 
construction of a 4-story brick and con- 
crete building, to be erected east of the 
present factory, has been awarded the H. G. 
CHRISTMAN CO. The factory building 
will be built of reinforced concrete with 
brick trimminsg and will be strictly fire- 
proof. The structure will carry steel ceil-. 
ings. It will be well lighted, a large area 
of the outer walls being of glass. It will 
be protected against possible fire with a full 
automatic sprinkler system. 


DETROIT, MICH.—The American Cigar 
Co., William Lichtig, Mgr., State St. and 
Park Pl., Detroit, have purchased a site and 
announces that it will build a 7-story fac- 
tory, 60 x 100 ft, E 

M. R. Burrowes, Trussed Concrete Bldg., 
Detroit, is taking figures on the proposed 2- 
story factory building, 131 x 200 ft., for the 
American Lubricator Co., William M. Levyn, 
Secy., 93 Catharine St. Paving and stock 
brick, Bedford stone, mill construction, com- 
position roof, structural iron, wood and con- 
crete floors and electrical fixtures will be 
used in construction. Cost, $35, 

ESCANABA, MICH.—A match factory is to 
be established at Escanaba by Theodore 
Schneider, of Big Bay, and some of the lum- 
ber interests in the vicinity. The factory 
will utilize refuse from the sawmills of 
Escanaba and Wells. 

NORTH CHICAGO, ILL.—Bids were re- 
ceived as follows on May 11 by the Chief of 
Bureau of Navigation, Navy Dept., Wash- 
ington, D. C., for furnishing laundry ma- 
chinery at the Naval Training Station, North 
Chicago, Great Lakes, Ill.: Troy Laundry 
Machinery Co., 23d and La Salle Sts., Chi- 
cago, Item 1, $3,140; Item 2, $12,000. Bess 
Laundry Machinery Co., Hamilton, Ohio, 
Item 1, $4,017; Item 2, $10,748, 


CHICAGO, ILL.—The lot, 36 x 82% ft., at 
the southeast corner of West Adams and 
South Jefferson Sts., together with ground 
space 212 x 82% ft., adjoining northeast cor- 
ner of Quincy and Jefferson Sts., forming 
an L-shaped piece, has been bought by Frank 
A. Hecht, Pres, of Kaestner & Co., 245 Jef- 
ferson St., manufacturers of machinery. The 
purchase was made from the trustees of the 
Estate of John Sollitt, the tract in all em- 
bracing 20,460 ft. Mr. Hecht will proceed 
at once to erect a building of from six to 
eight stories high, fireproof, which will cost 
from $200,000 to $250,000. The plans have 
not been completed, but work will start in a 
short time, it was announced. 

OSHKOSH, WIS.—The FLUOR BROS. CON- 
STRUCTION CO. has the general contract 
and CHARLES B. MEYER & SONS the con- 
tract for the brick work on the factory 
building for the Waite Grass Carpet Co., on 
New York Ave. 

MILWAUKEE, WIS.—The WORDEN-AL- 
LEN CO., of this city, has been awarded 
the contract for building a $100,000 factory 
building for the Globe Seamless Steel Tubes 
Co. on Burnham St. The building will have 
one story and will be 468 x 500 ft., of rein- 
forced concrete. 

Hirschberg-Williams-Washburn Co., Engrs., 
are preparing plans for a 5-story reinforced- 
eoncrete factory building to be built by the 
Harley-Davidson Motor Co., at Chestnut and 
38th Sts. 


MANITOWOC, WIS.—The William Rahr 
Sons Co., which recently anounced it would 
build a $250,000 addition to its malting 
plant, has ordered plans drawn for a brew- 
ery plant. 


RACINE, WIS.—The Wisconsin Corliss En- 
gine Co. will build a $15,000 pattern shop 
and warehouse. It will have one story and 
will be 168 x 200 ft., of reinforced concrete. 
Kirchhoff & Rose, Majestic Bldg., Milwau- 
kee, Archs. 


CEDAR RAPIDS, IOWA.—W. G. HAS- 
KELL will erect a 2-story building, 40 x 80 
ft., at Sixth Ave. and Fourth St., for the 
National Biscuit Co. 


WINNEBAGO, MINN.-—The plant of the 
Winnebago Drain Tile Co. has been destroy- 
ed by fire. Loss, $20,000 to $30,000. It will 
be rebuilt. 


SOUTH ST. PAUL, MINN.—The J. T. Mc- 
Millan Co., pork packers, of St. Paul, has 
leased a site for the erection of a rendering 
plant. 


BRAINERD, MINN.—The contract for all 
the structural iron required in the erection 
of the foundry buildings and storehouses for 
the Northern Pacific Ry. Co., amounting to 
about 750 tons, has been let to the ST. PAUL 
FOUNDRY CoO., of St. Paul, Minn. 





—— 
SAN BERNARDINO, CAL.—Dr 

Dickey, Third and D Sts., states th 

erect a 2 or 3-story brick laundry 

at Third and G Sts. —— 
LONG BEACH, CAL.—Bids will b: 

by D. C. Narver, Secy. of the 

Gas Engine Co., 915 uth Main 

Angeles, for the erection of a fact 

ing for the company at Long Bb: 

The building is to be one story h 

125 ft., with concrete foundation a 

timber frame. The company is in: 

for $80,000 and will manufacture m 

gines. 


LONG POINT (Montreal post-offic: 
—The proposed plant for the Montr: 
Works, Ltd., for which 35 acres of |a 
acquired at Long Point some month 
to be started immediately, according 
Montreal ‘‘Gazette,”’ and it is estima: 
nearly $2,000,000 will be spent du: 
next two years. K. W. Blackwell! ; 
and James Reid Wilson and W. F. An; 
Vice-Pres. The property purchased ; 
field for the steel company’s operati re 
on both sides of Notre Dame St. an 
the water, where convenient shippin 
landing facilities are at hand. The pr 
adjoins the Viau Park, while the pr 
of the Canadian Northern Railway fo: 
boundary of the steel company’s areas 
entire installation will comprise 
large buildings; those most required w 
started first. The capital of the M: 
Steel Works, Ltd., reaches $1,500.« F 
which $800,000 represent the preferred k 
and $700,000 the common, so it is pr 
that a new bond or stock issue will be 
about the time the new plant in th: 

End is started. 


LONDON, ONT.—Arthur E. Hurd, Bu Ss 
Agent here of the Canadian Pacific Ry ’., 
has closed a deal for over $100,000 w. >: 
of land near Quebec St.,- which will be iseq 
for the erection of shops, round-hous: ta 
tion, office buildings, etc. 

COLBORNE, ONT.—See Winnipeg, Ma 

WINNIPEG, MAN.—The Maple Leaf 
ing Co. has let the contract to the W. A 
HARPER CONSTRUCTION CO., of W 
peg, for the construction of 17 elevat: 
Saskatchewan. The company will er 
1,000,000-bushel elevator at Point Colb 
Ont. 


MISCELLANEOUS CONTRACTS. 


(* denotes that this work is advertise 
Engineering News.) 


U. S. RECLAMATION SERVICE.—AI! news 
relative to canal projects, etc., will be found 
under Water Supply—lIrrigation. 


SUBWAY.—Bayonne, N. J.—See item und 
Electric Railways. 

GRAVEL, TRAP ROCK.—New York, N 
—See item under Streets and Roads. 

*RIPRAP.—Wilmington, N. C.—Bids_ 
be received by Capt. Earl I. Brown, | 
Engrs., U. S. A., until noon, June 14, 
about 12,000 tons of riprap stone. 

WHARF.—Shediac, N. B.—Bids will be r 
ceived until 5 p. m., May 26 by N. Tessier 
Secy. Dept. Public Works, Ottawa, for con- 
structing a wharf at Shediac, N. B. 

DAM.—Minnedosa, Man.—The contract for 
building the dam on the Little Saskatche 
wan River here was awarded to SNYDER 
BROS., of Portage la Prairie, Man., 
$40,528. 

CEMENT.—New York, N. Y.—Bids wil! b: 
received until noon, May 31, by Georg 
Cromwell, Pres. Boro. Richmond, for ‘ur 
nishing and delivering 300 bbls. of Portland 
cement. 

RIPRAP.—Plymouth, Mass.—Bids will be 
received by Lieut.-Col. Edw. Burr, Corps 
Engrs., U. S. A., Boston, until noon, Jun 
6, for riprap stone in dike on Long Beach, 
Plymouth Harbor, Mass. 

REVETMENT.—South Haven, Mich. 
Harbor Improvement Committee has recom 
mended award of contract for construction 
of a revetment in the harbor to Robt. Love 
and N. P. Nelson, of Muskegon, at $35,050 

PIER.—Colchester, Ont.—Bids will be 
ceived until June 3 by Department of P 
Works, Ottawa, for constructing an exte! 
to pier at Colchester. H. J. Lamb, ba. 
Dist. Engr., Confederation Life Bldg., !0- 
ronto. 


REPAIRING ARCH.—New York, N. Y.- 
Bids will be received until 3 p. m., May 20 
by the Department of Parks, for all labor 
and materials required for repairs to Was) 
ington Arch, in Washington Square, bro 
Manhattan. 


CANAL.—Ottawa, Ont.—The BISHOP ()\- 
STRUCTION CO., of Toronto and Montral, 
has secured contract for Section No. 
the Trent Valley Canal, containing 
four miles of extension, from Crowe Ba 
Healey Falls, Ont. 


DREDGING.—Ottawa, Ont.—Bids wil 
received until 5 p. m., May 23, by the e- 
partment of Public Works for dredgin» re- 
quired at the eewies places in the Pro 
of Ontario: Five iles Narrows, Sp 
River, Welland River. 


DRAINAGE, ETC.—Pelee Island, ‘ on 
Bids will be received until May 28 by © °x 
Baird, Engr., Leamington, Ont., for ‘he 
Pelee Island Big Marsh Drainage Imp ve 
ment, consisting of dredge and team rk 
also highway bridges. 


DITCH.—Sutherland, Iowa.—The Boar: 0! 
Supervisors on May let the contrac 
digging the drainage ditch in Hartley 1 
ship, which will straighten the Och 
River, to GEO. W. McCARTER, of W: 
Ind., at 9.84.cts. per cu. yd. 


*FOUNDATIONS, PIER EXTENSIO>’.— 
Wheeling, W. Va.—Bids will be receive Un 
til 11 a. m., June 15, by Capt. F. W. Alt 
staetter, Corps Engrs., S. A., for con- 
structing Poiree dam foundations and ©*‘e0- 
sions of piers for Dam No. 13, Ohio Riv-'. 
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ENGINEERING 





NEWS. 





OMPRESSOR.—New York, N. Y.— 


+ u has been let by the Department of 
pg for furnishing and erecting one 
om two-stage air compressor at the 


idge, Boro. of Brooklyn, to the 
mN OE LERAND CO., 11 Broadway, at 


‘NT.—Portland, Ore.—The RIVER- 
‘ORTLAND CEMENT CO., Kerchoff 
BI ‘os Angeles, Cal., has been awarded 
a for 225,000 bbls. of Portland cement 
Portland Ry., Light & Power Co. 
in power development project on the 
1as River, Ore. 
.MER.—Washington, D. C.—Bids for 
struction of the new steamer North- 
r the Norfolk & Washington Steam- 
_ of Washington, have been received 
company. The Newport News Dry 
Shipbuilding Co., of Newport News, 
is the lowest bidder. 


eamesg 


3.—New York, N. Y.—Bids are asked 
ir p. m., May 26, by the Department of 
Pa for furnishing all the labor and 


iis necessary to manufacture and set 
stationary seats on Ocean and East- 
erp varkways, Boro. of Brooklyn, together 
with all the work incidental thereto. 
K.—Perth Amboy, N. J.—Contract has 
_warded by the Public Service Cor- 
yn of New Jersey to the GENERAL 
RACTING & ENGINEERING CO., 50 
} : St., New York, for the construction 
yf iock for the first named company’s pro- 
electrical plant in Perth Amboy. 
TING MATERIALS.—Cleveland, Ohio. 
; will be received by the Board of 
County Commissioners until 11 a. m., June 
< for the testing of materials for one year 
bee nning June 15, 1910, in accordance with 
rm of contract and specifications to be 
shed by Frank R. Lander, County Engr. 
-OAD OIL.—New York, N. Y.—Bids will 
be received until 3 p. m., May 26, by the 


Department of Parks for furnishing and 
i jivering 1,000 bbls. of emulsifying road 
s kling oil at Prospect Park West and 
g th St., Prospect Park, and gravel pit, 

Parkway, near Avenue P, Boro. of 
Brooklyn. 


LEVEB.—Jacksonville, Ill1.—Bids will be 
received until 11 a. m., June 2, by Charles 
W. Brown, Engr., Scott Block, Jacksonville, 
for approximately 100,000 cu. yds. of levee 
work and 74, cu. yds. of ditch work in 
the Meredosia Lake Drainage and Levee 
Dist., in the western part of Morgan and 
Cass Counties, Ill. 

WALL.—Rahway, N. J.—Bids will be re- 
eived until May $7 by Frank Moore, Supt. 
New Jersey Reformatory, for furnishing and 
jelivering f. o. b. about 135,000 Ibs. of 
rods, 5,000 tons %-in. crushed rock (trap or 
granite), 2,150 tons clean, sharp sand, and 
4.700 bbls. concrete (Portland), in cotton, to 
be used in the construction of a concrete 
wall 

FIRE HOSE.—New York, N. Y.—Bids will 
be received until 10.30 a. m., May 25, by the 
Fire Department for furnishing and deliv- 
ering 20,000 ft. rubber fire hose, 2%-in.; 
10,000 ft. rubber fire hose, 3-in., boroughs of 
Manhattan The Bronx and Richmond. 

Also for furnishing and delivering 30,000 ft. 
rubber fire hose, 2%-in., boroughs of Brook- 
lyn and Queens. 

DREDGING.—Boston, Mass.—Centract for 
the completion of the dredging and straight- 
ening of Alewife Brook has been let to the 
EASTERN DREDGING CO., 247 Atlantic 
Ave., Boston, at $51,660. The company will 
start work at once as the dredging must be 
completed by Oct. 1. This work is under the 
jurisdiction of the Metropolitan Park Com- 
ion, Boston. 


DITCH.—Glenwood, Iowa.—The Board of 
Supervisors of Mills County on May 2 re- 
eived bids for the construction of the Mills 
County extension of the Keg Creek ditch. 
Ten bidders competed for the work, which 
was let to FORRESTALL & DOWNING, of 
Milwaukee, at 7.97 cts. per cu. yd. Esti- 
mated cost, $325,000. E. E. Spetman, of 
Council Bluffs, Iowa, is Engr.-in-Charge. 
DITCH.—Conde, S. Dak.—Bids were re- 
ceived on May 4 by the Board of County 
Commissioners at Redfield, for the entire 
onstruction of an open dredge ditch, known 
as the Conde Drainage Ditch, about 145,000 
u. yds. of excavation. Contract has been 
awarded to SWEENEY & SON, White Bear 
Lake, Minn., at 6.7 cts. per cu. yd. J. C. 
arpenter is the Engr., Watertown; W. J. 
Bingham, County Audr. 


STEEL STEAMER.—Ottawa, Ont.—Bids 
will be received by A. L. Jarvis, Asst. Deputy 
Minister, and Secy. of Agriculture, Ottawa, 
intil noon, May 81, for the construction of 
steel steamer for the (fresh water) Quar- 
antine Service at Grosse Isle (Quebec), of 
‘he following leading dimensions, namely: 
ength, extreme, 113 ft. 3 Ins.; beam, 23 ft.; 
‘pth, 12 ft. 6 ins. To be delivered at Que- 

, in the Province of Quebec. 


JETTIES, ETC.—South Chatham, Mass.— 
ds will be received until May 20 by the 
are of Harbor and Land Commissioners, 
ston, for improving Bucks or Mill Creek 
§ outh Chatham, to consist of furnishing 
terial and building two stone jetties, ex- 
vating channel between them and closing 
1 mouth of creek with earthen dike faced 

stone, requiring about 2,600 tons of 
one and removal of 2,000 cu. yds. of sand. 


STEAMERS.—Baltimore, Md.—The MARY- 
prt STEEL CO. has been awarded the 
, ract for two passenger and freight 
_famers by the Chesapeake Steamship Co. 
ie two steamers will cost nearly $1,000,000. 
ey will be sister ships and will be named 






he “City of Baltimore” and the “ 
1 ae Each will be 810 ft. a oy Be 


beam at deck, and 42 ft. beam at 
4 60 ft. beam over guards. Each 


S to be equipped with 147 staterooms. 


CABLE, WIRE.—Washington, D. 0.— 

vill be received until May 19,’ by the Chief 
gnal Officer, War Dept., f 

nree miles cable, type 213: 25,000 ft. cable 

ype 411; 10,000 tt. cable, type 415: 20,000 

‘t cable, type 414; 20,000 ft. cable,-type 415; 


10,000 ft. wire bridle, rubber covered; 50 
miles hard drawn copper wire and 50,000 
ft. messenger strand. 

Also until May 21 for furnishing four 
miles of cable, type 213; 5,000 ft. cable, type 
401; 5,000 ft. cable, type 403; 20,000 ft. 
cable core, rubber insulated; 1 conductor 
and 40,000 ft. antenna wire. 


DRAIN.—Rockwell City, lowa.—Bids_ will 
be received until 1.30 p. m., May 23, by C. 
O. Dixon, County Audr., for the construction 
of Joint Drain No. 70, in Webster County, 
and No. 95, in Calhoun County. Estimated 
quantity, 623,079 cu. yds. All bids must be 
by sections and bids may also be filed for 
drain or improvement complete. The pay- 
ments on this work will be as provided for 
by the Iowa law, 80% monthly estimates, bal- 
ance on completion. It is probable that 
bonds will be sold and the contractor on this 


work paid in cash. G. P. Smith, Fort 
Dodge, lowa, is Engr. in charge of con- 
struction. 


TUNNEL.—Salt Lake City, Utah.—FREE & 
TAYLOR, of Salt Lake City, have been 
awarded the contract for driving a 14,000-ft. 
bore for the Snake Creek Mining & Tunnel 
Co. Starting on Snake Creek, just above 
Mill Flat, the tunnel will pursue a course, 
approximately toward Silver Islet Lake, near 
the head of Bonanza Flat, crosscutting the 
entire formation of the Park City district, 
attaining a maximum depth of 3,500 ft 
under the highest points, with a depth of 
about 2,000 ft. in Bonanza Fiat, or 500 ft. 
below the present lowest working of the 
Daly-Judge mine. The tunnel will be 6% 
x 9 ft. in the clear, with a waterway on one 
side 3% ft. deep and 4 ft. wide. It will be 
double-tracked and will be electrically 
equipped for heavy haulage service. 


HARBOR WORKS AND IMPROVEMENTS. 
—An American consular officer in a European 
country reports that the question of making 
the city in which he is located a deep-sea 
port and joining it with another seaport by 
means of a canal, together with the plan of 
enlarging the harbor, building docks, quays, 
and other improvements, has been discussed 
for some time, and it is thought it will be 
decided within the next year. The work will 
probably involve an expenditure of about 
$25,000,000, and as the government is quite 
ready to welcome foreign capital, and has no 
objection to giving the work to foreign con- 
tractors, there is no reason why American 
contractors should not compete. Further 
details of this and similar undertakings, 
affording an opportunity for American cap- 
italists and contractors, can be obtained by 
interested firms upon application to the Bu- 
reau of Manufactures, Dept. of Commerce 
and Labor, Washington, D. C. (In applying 
for addresses refer to file No. 4960.) 


CONTRACT PRICES. 


(* denotes that this work is advertised in 
Engineering News.) 


PAVING.—Wenatchee, Wash.—Bids were 
received May 3 for the improvement of Mis- 
sion St., by C. C. Ward, City Engr. The 
bidders were: (A) Thorsig & Miley, Everett 
Wash.; (B) Inland Empire Hassam Paving 
Co., Spokane, Wash.; (C) Allen & McHer- 
ney, Wenatchee, Wash.; (D) M. C. Murphy 
Co., Spokane, Wash. The itemized bids were 
as follows: 





PAVING AND SEWERS.—Seattle, Wash and sewer work in Western Ave The bid 


, 7 ders were: (A) T. Ryan, Seattie; (B) HANS 
Bids were received April 29 by the City PEDERSON, Seattle (awarded contract). The 
Engr., City of Seattle, Wash., for paving itemized bids were as follows 





~ PAVING AND SEWERS, SEATTLE 


A B 
Abstract of title, etc., fixed estimate $4,000.00 $4,000.00 





Clearing and grubbing, lump sum 2000.00 500.00 
6,000 cu. yds. sub grading...... * ies 35 45 
11,280 lin. ft. curbing, straight, granite £ 1.60 
880 lin. ft. curbing, curved granite... 1.90 
170 lin. ft. curbing, reset.... , 2.00 
13,658 sq. yds. paving, brick ..... 2.60 
13,706 sq. yds. paving, sandstone .......... 3.0) 
13,706 sq. yds, paving, granite, alternate.. 3.65 
2,400 sq yds. paving, brick, alternate 2. 
140 sq. yds. paving, asphalt .........- 2.00 
25 sq. yds. gutters, brick............ 2.60 
164 sq. yds. gutter, brick, relaid 2.60 
501 sq yds. crossings, sandstone.... : 8.50 
401 sq. yds. crossings, granite, alternate 8.65 
3 M. lumber crossings ....... eae on .00 
1,300 sq. yds. gravel base, 4-in............ 30 
1,300 sq. yds. concrete base, l-in......... 18 
7,843 sq. yds. concrete walks............. 1.00 
18 catch basins, single inlet........ 60.00 
7 catch basins, double inlet..... 70.00 
2 catch basins moved, single inlet 60.00 
2 catch basins moved, double inlet 70.00 
Sick na eek eae 40.06 bes Gee 15.00 
3 inlets moved Ee Sa an 00 
30 catch basin covers, adjustable.... 15.00 
12 monument cases RES ee 10.00 
i En adeveGecceeceseneecesée 24.00 
10 M. lumber, relaid............ 6.00 
Ts odavtancasda ene 15.00 
11 manholes, 4% ft. ...... 75.00 
2,000 lin. ft. sewer pipe, 3-in a) 
400 lin. ft. tile drain, 3-in... ih 
1,112 lin. ft. sewer pipe, 8-in.. mM) 
10 cu. yds. excavation........ oo 
50 ewt. coal for steam roller. , 50 
2 gate chambers, brick....... 10.00 5.00) 
Totals: 
Granite paving, 13,706 sq. yds... Pe $128 458.00 €120.781.00 
Granite alley crossings..... ‘ m2 : \ 
Sandstone paving, 13,706 sq. yds 124. 623.00 127.650.00 
Sandstone alley crossings.. 
Brick block, 2,400 sq. yds.. “+a poy 
Granite paving, 11,306 sq. yds.... 125, 578.00 127,261.00 
Granite alley crossings.......... 
Brick block, 2,400 sq. yds......... : 
Sandstone paving, 11,306 sq. yds 122,391.00 125,490.00 
Sandstone alley crossings. 4 
PAVING AND SEWERS.—Clinton, Okla.— Paving Co., Cleveland, Ohio B) Heman 
, j Construction Co., St. Loui Mo (Cc) Wa 
Bids were received by J. S. O'’Hearn, City ner Quinland Asphalt Co., Syracuse, N. Y 
Engr., for paving and sewer work May 3. (D) Barber Asphalt Paving Co i 


The bidders were: (A) Cleveland Trinidad phia. The itemized bids were as follows: 


PAVING AND SEWERS, CLINTON, OKLA 
A 


B Cc D 

64,096 sq. yds. sheet asphalt, 5-in. base................ $2.14 $2.00 $2.11 $2.18 

Be Ss Oe WO IO oa a ois 2c. dcccsecwecee aud oie 16 30 15 12 

18,898 lin. ft. concrete curb and gutter............... 75 60 Q5 7 

7,269 lin. ft. concrete gutter... ............ Pye oo AD 10 mM) 32 
4,347 lin. ft. concrete curb.............. Pies os aiken 45 nO nO 
18,000 cu. yds. earth excavation.............. aad 39 1) 41 
2,160 lin. ft. 12-in. vitrified pipe........ Pad ka ; 81 6 5 
3,280 lin. ft. 18-in. vitrified pipe................ : 1.42 1.05 1.35 
1,080 lin. ft. 21-in. vitrified pipe.......... my: 1.75 1.25 1.80) 
2,160 lin. ft. 24-in. vitrified pipe...... eee 2.04 2.25 2.15 
1,440 lin. ft. 30-in. vitrified pipe...... eee’ aaa 3.25 3.20 1.50 
1,650 lin. ft. 36-in. vitrified pipe................. 5.00 $.31 4.75 
18 manholes, complete .............. 25.00 40. 25.00 
4 lampholes, complete 10.00 10.00 10.00 
71 street inlets és 25.00 10.00 15.00 





$192,026 $176,669 $192,089 











PAVING, WENATCHEE, WASHINGTON 


13,538 cu. yds. 

712 cu. yds. 
10,814 sq. yds. 
10,814 sq. yds. 
10,814 sq. yds. 
10,814 sq. yds. 
9,135 sq. yds. 
11,420 lin. ft. concrete curb 

157 lin. ft. armored concrete curb 


excavation 


asphalt pavement ..... 


patent pavement ...... 


24 M. wood crosswalks 


20,017 sq. yds. macadam ‘“‘A’”’....... eietiteataee 


20,017 sq. yds. macadam “B” 


20 sq yds. alley crossings PREC TN 


excavation, solid rock....... 
rere 


creosoted block pavement...... 


concrete sidewalk....... pe ore 


Se es TN I io dad Gs da wedeeke ces 


D U. 8S. POSSESSIONS. 








N. Y.—Bids were received May 18 for fur- 
nishing pipe, valves and fittings for a high 
pressure fire service installation in the Go- 
wanus and South Brooklyn districts. The 





A Cc 
tre $0.75 $0.25 $0.62 $0.7 
Laie ee 1.50 2.20 -= He (* denotes that this work is advertiséd in 
wer 250 ee 2.40 3.25 Bagineering News.) 
356 2.30 17% 2.57 RAILWAY SUPPLIES—Panama.—Bids will 
1.49 1235 on, 1.14% be received until 2 p. m., May 23, by the 
cwstadd 45 45 a 58 Panama R. R. Co., 24 State St.,. New York 
tenes ao 80 65 1.00 for furnishing miscellaneous railway sup 
24.00 25.00 25.00 26.00 plies, in accordance with terms and condi 
= 25.00 — a. tions contained in circular No. P-28? 
’ i e ee 
owkbut 1.00 63 20 2 SUPPLIES—Panama.—Bids will be re 
~ he 2.00 1.50 f 1.75 ceived by the Purchasing Officer, Isthmian 
—- Pervert Canal Commission, Washington, D. C., until 
bidders were: (A) Cranford Co. ; 3) James a4 , ‘ 
H. Saahenien (OF ae pln FR Dn 2.30 p. m., June 1, for furnishing chain 
Co.; (D) Hagerty & Drummond; (E) Mur- blocks, screw jacks, boiler clamps, cotters, 


phy Bros.; (F) Michael J. Dady. 
ized bids were: 


The item- cable, pliers, gauge glasses, leather belting, 


dredging sleeves, copper frames, etc 














HIGH PRESSURE SERVICE, cae vine 
A 





Cc D E F 

ey el Ne 08s kc wks Cr aeNese uxadeud ambgesebesdnens $27.15 $27.50 $28.95 $29.15 $34.00 $34.45 
rr a rr GN IE  capecweccbucedd cdepacne cecanes 75.90 120.00 55.) 58.30 67.00 7h. 
Se eS an Sons oi cnccaapmenunadeanes aes 75.90 50.00 55.50 58.30 58.00 Th.00 
Se IN I, NON oo isons bcc cvabcvanuanaweneaenes 185.15 485.00 300.00 220.00 180.00 200.00 
ee ee I I OO Dice ov ccuscccceunseevhsgheceadaees 42.00 40.00 50.00 52.80 42.60 70.00 
I RE EI ons od 34 So calbadiee<ede.eude dudewtas peeaued 1.52 1.25 2.00 1.48 1m 1.0 
Ee PN a, 65k viweadencwasdcccanaceseieédadéceaaes 1.42 Bt] 1.65 1.32 1.25 1.40 
ee Rt So Cav ckbiac 4 bas accsoaneesanediaakehann 1.07 80 1.40 1.16 rn) 1.20 
MRS fo bc brah bd odes 600.0 8Secdiv nd ccadsaatar wan .93 .70 1.15 1.10 1.20 2.00 
IS hl oda 55 a7 od ebeU Cade s «etapa view en aa ehaensn 270.00 345.00 300.00 830.00 275.00 250.00 
ir i es ao noe ie Ss CEC HERES Chek eae theese escss aed ans 185.00 230.00 200.00 220.00 175.00 27%).00 
i ir Ms a4. n dh apdie deme ld ec euiad 40 Shas eben eet oeaenencee 100.00 170.00 110.00 126.50 100.00 150.00 
I ae ee eens 6 wba bade bans bop ten imns 50.00 95.00 60.00 59.40 45.00 75.00 
oy ee Ee) ee er re 7.00 10.00 16.00 16.50 12.00 15.00 
Se, Se I ca von bhendyg06 60cede dake s ct ab esensce 2.00 O1 2m 1.76 2.00 2.00 
ee I cn Gs cava meesor secrets ssecbcedsondeue 12.00 12.00 12.00 13.26 12.00 5.00 
245 cu. yds. concrete masonry ... 8.00 8.00 4.00 11.00 6.00 7.00 
35 M. timber and lumber....... ‘a 01 20.00 30.00 44.00 20.00 25.00 
Re We COU I aon cnn ic ge cn cecscnccedcesivsvesces ie 05 05 O44 07 08 10 
ee Ok, SE I oc Cece enesecucsasabanceesasetene 8 20 Ow 4 2 2n 
ee Oh TG, GOTO MII wc ccicccrctsce scuivccdiacdesstcssus 20 oo 2" 17 15 20 
De Be, SE CUCU, DIO ons cs cc ccccc cewNee ce sier seed ences O1 1 1 01 40 20 
SN ee RE rere rr creer eee 20 50 Bn ") 25 mw) 
1,000 sq. yds. paving, Belgian block...............ssceescseeerces 30 5 49 bs) Bh i 
9,000 sq. yds. paving, granite block on sand........ 35 % i 01 20 1) 
5,000 sq. yds. paving, granite block on concrete... 2.25 1.50 1.50 2.75 1.25 3.00 
GEUP G6. POE. PAVING, REET. oo.os coon ccccccccdcesceececerscvcces 2.10 2.25 3.00 3.20 2.75 3.00 
1,000 sq. yds. paving, asphalt block...............e+ee+- 3.00 2.50 3.00 2.75 3.00 8.00 
er Ws FOR. Ps GRO oo cis cnc cccccnencccecccecesececes 2.50 2.00 8.00 4.95 2.00 3.00 
Ss FE BP WE WRU 0 coves c cescvcccdeveveesiosce 8.00 O1 3.00 o1 2.00 2.00 
60 sq. yds. paving, slag ....... ‘ 8.00 10.00 3.00 3.20 8.00 3.00 
Sy so db. da Sdippadadescccce cudeetursicvusese 2.50 O1 3.00 01 2%) 2.00 
100 sq. yds, paving, macadam O1 1 70 "1 m7 1.00 
7,500 cu. yds. excavation ........... dis 25 1 15 1.25 RO 1.00 
400 cu. yds. rock excavation......... 01 4.00 4.00 5B - o 5.00 
ak. Se SO ao din oo Sb Penne oho ob tc si PwbsesECKe CeCe sees 10.00 5.00 10.00 6.0 16.00 7.00 
i: Bi SN MOINS occnins ocickisicess ccannsesuacscakessasee 5O SO 1.50 1.10 1.10 1.00 
Ws Ac 0 eU de haces ndeudtinas peal cccevescveusdshaneeneas $497,691 $528,974 $557,062 $555,217 $537,328 $625,042 
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EXAMINATIONS, 


GEOLOGIST.—Washington, D. C.—The U. 
3. Civil Service Commission announces an 
examination on June 15, to secure eligibles 
from which to make certification to fill a 
vacany in the position of Geologist specially 
qualified in Mesozoic and Cenozoic paleo- 
botany in the Geological Survey, at $2,160 a 
year, or $7 a day, and vacancies requiring 
similar qualifications as they may occur, 
unless it shall be decided in the interest of 
the service to fill the vacancy by reinstate- 
ment, transfer or promotion. It is desired to 
secure eligibles with a thorough scientific 
training and of considerable practical ex- 
perience who are able to initiate and carry 
on independent work in the flelds of Meso- 
zoic and Cenozoic paleobotany. Applicants 
should submit copies of any scientific papers 
they may have published. If it is not pos- 
sible to furnish these papers, reference should 
be made to the original source of publication. 
Attention is called to the importance of full 
statement, for ratings can be based only on 
the data furnished to the Civil Service Com- 
mission Competitors will not be assembled 
for any of the tests. Age limit, 20 years. 
Application form 1312 Applications must 
be filed prior‘to closing hour on June 15. 


INDUSTRIAL NOTES. 


MR, ROBT. WETHERILL, JR., has opened 
an office at Room 2053, 50 Church St., New 
York, as district manager of Robt. Wetherill 
& Co., Chester, Pa. 

THE AMERICAN STEEL & WIRE CO. is 
planning to spend, within the next two years, 
&2,000,000 in the enlargement of its plants 
in the Cleveland district. 

THE GOIT MFG. CO., of Oklahoma City, 
Okla., reports the shipment to a Chicago 
purchaser of a carload of its steel dump 
earts for distributing and spreading concrete. 

THE BAYONNE CASTING CO. has just 
finished building a new plant and is equip- 
ped to handle castings up to 25,000 Ibs. in 
weight. This company makes a specialty of 
Monel metal castings. 

MR. JOHN M. NICOL has been appointed 
representative for the Hammond Iron Works 
at their Mexican offices, Olwares Bldg., la 
Tacuba No. 6, Mexico City. He will succeed 
Mr. Francis E. Pratt. 

THE CARNEGIE STEEL CO., the Repub- 
lic Iron & Steel Co., and the American Car 
& Foundry Co. are among recent purchasers 
of Swartwout exhaust heads, made by the 
Ohio Blower Co., Cleveland, Ohio. 

THE PENNSYLVANIA STEEL CO. and 
the Maryland Steel Co. report the removal 
of their Chicago offices to the McCormick 
Bldg.. Michigan Ave. and Van Buren St 
Mr. Robert E. Belknap is Chicago Sales 
Agent 

THE CAPITOL LIME STONE CO., Colum- 
bus, Ohio, announces that its new plant will 
be in operation after June 1 This is lo- 
eated on the T. & O. C. Ry., affording spe- 
cial facilities for shipping stone for ballast, 
conerete and road building. Fluxing stone 
can also be supplied, 

A PERFORATED RADIAL BRICK chim- 
ney, 350 ft. high by 12 ft. internal diameter 
at the top, is being erected for the Standard 
Oil Co. at its Bayway, N. J., plant. This 
chimney, which is being built by Bergen & 
Lindeman, 170 Broadway, New York City, 
will be utilized for carrying off the acid 
fumes from the refinery. 

PLANS HAVE RECENTLY been prepared 
by the Great Northern Railway to provide 
practically the whole of the Cascade Tunnel 
region with snowsheds. This will be a pre- 
vention agaipst the recurrence of disasters 
similar to the Wellington. The plans not 
only include continuous snowsheds, but these 
will be widened at intervals to provide pass- 
ing and meeting sidings 

THE POWER SPECIALTY CO, announces 
that its Chicago office has been moved to 
the Peoples Gas Bidg The office is in 
charge of Mr. R. B. Nutting. assisted by Mr 
R. H. Wyld, who has the title of assistant 
manager The company reports that the 
volume of Foster superheater sales is rap- 
idly increasing. the contracts secured so far 
this vear nearly equaling the total of last 
year’s business 

WARREN BROTHERS CO. and subsidiary 
companies have recently taken contracts for 
bitulithic pavements as follows: Lewiston, 
Idaho, 17,974 yds.; Portland, Ore., 76.912 
vds.: Kansas City, Mo., 13,706 yds.; Dallas, 
Tex., 15,129 yds.; Boston, Mass., 3.830 yds. 
A contract to lay 9.386 yds. of Warrenite 
for the Stubenville Pike, Allegheny County, 
Pa., has also been made. 

WATER SOFTENING and purifying sys- 
tems have been, or are about to be in- 
stalled by Wm. B. Scaife & Sons Co., Pitts- 
burg, Pa., in plants of the River Furnace & 
Dock Co., Cleveland, Ohio; the New York & 
New England Cement & Lime Co., Hudson, 
N. Y.: Spencer, Kellogg & Sons, Buffalo, N 
Y.. and the Vandergrift Works of the Amer- 
ican Sheet & Tin Plate Co. This last instal- 
lation will be for boilers rated at 15,000 HP. 

LABORERS TO THE EXTENT of 5,000 
men are wanted for railroad work in the 
Northwest, according to the “Portland Ore- 
gonian.” The wages paid for common la- 
borers range from $2.75 to $3 per day. The 
contractors of the Pacific Railroad & Navi- 
gation Co. need 1,500 men. Porter Bros. have 
employment for 2,500 men on the Oregon 
Trunk. The Harriman roads want 2,000 men, 
and H. C. Henry, General Contractor, needs 
the same number. 


THE OHIO STEAM SHOVEL AND DUMP 
CcO., Cincinnati, Ohio, reports that sales 
have recently been made of six of its Model 
30 traction steam shovels, two Model 50, 
Ohio 2-yd. dipper and one 70-ton 2%4-yd. dip- 
per Ohio steam shovel. The company also 
advises that it can make immediate shipment 
of either Model 30 traction, or 55-ton 2-yd. 
dipper steam shovels, and can deliver its 
70-ton Ohio Shovels with 2% or 3-yd. dippers 
with combination wood and steel, or all steel, 
booms in 20 to 30 days, 
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THE BROOKLYN SUBWAY, or more com- 
monly known as the Fourth Ave. subway, 
is now well under way. Thi» piece of work 
is divided into six contracts, and according 
to statement issued by the Public Service 
Commission 163,000 cu. yds. were excavated 
up to April 20. The most work has been 
done on Section 2 on the Flatbush Ave. 
extension. On Section 5 only a little work 
has been done, and it will be necessary to 
wait until the sewers, watermains, and gas 
supply pipes have been removed. 

AT THE ANNUAL MEETING of the stock- 
holders of the Cement Products Exhibition 
Co., held in Chicago, May 10, the report of 
the treasury showed that there was a sur- 
plus of $785 resulting from the third annual 
cement show held Feb. 18th to the 26th. The 
total expenses of the exhibition were $41,- 
721 A similar exhibition will be held in 
Madison Square Garden, Dec. 14th to 20th 
this year. The officers of the Association 
were re-elected as follows: President, Ed- 
ward M. Hagar; Vice-President, Norman D. 
Fraser; Secretary and Treasurer, J. U. C. 
McDaniel. 

THE OFFICES of the Long Island Rail- 
road will be removed about Aug. 1 to the 
new Pennsylvania Terminal Building in Man- 
hattan and the new 2-story building now 
in course of erection at Jamaica. The offi- 
cers who will go to Manhattan are the Pres- 
ident, General Superintendent, Real Estate 
Agent, Purchasing Agent and Electrical Su- 


perintendent. The building at Jamaica will 
house the Division Superintendent, Dis- 
patchers, Trainmen, Paymaster, Superin- 


tendent of Police and other officers. 


ONE OF THE LARGEST ELECTRICAL 
and hydro-electric equipment orders ever 
placed in a single complete contract in this 
country, so it is said, was taken by the 
Allis-Chalmers Co., Milwaukee, Wis., from 
the Northern California Power Co. covering 


hydraulic turbine machinery and all elec- 
trical machinery for its plant on Battle 
Creek, Shasta County, California. This or- 


der includes three 7,000-HP. single horizon- 
tal hydraulic turbines connected to three 
5,000-KW. generators; also two 350-HP. sin- 
gle-phase exciter turbines. 

RECENT INTEREST in the railway world 
has developed in the mineral and natural re- 
sources held by many railways. These in 
general consist of lands which were obtained 
by the Transcontinental lines as subsidies. 
The Southern Pacific has, it is authoritatively 
stated, a large equity in oil lands. The St 
Paul is supposed to have many millions of 
hidden assets in timber lands, and the same 
is true of the Northern Pacific. Ever since 
the Great Northern leased its ore lands to 
the Steel Corporation, these hidden equities 
have aroused much interest. 


A MISCONCEPTION REGARDING the sale 
of a portion of the Russian plant of the 
New York Air Brake Co. has recently ap- 
peared in the daily papers. The New York 
Air Brake Co. has recently sold to the 
International Harvester Co. its Moscow 
plant. This was because of the falling off 
of business for air brakes in the Russian 
railways, but the New York Air Brake Co. 
still retains its right. to manufacture air 
brakes and appliances, and will resume op- 
erations as soon as the financial condition 
of the Imperial Government permit the 
rehabilitation of the Russian roads. 

A PENSION FUND for the employees of 
the United States Steel Corporation was an- 
nounced last week by Judge Gary, Chairman 
of the Board of Directors. This fund will 
amount to $8,000,000, and by an agreement 
with Mr. Andrew Carnegie, will be consoli- 
dated with the $4,000,000 heretofore created 


by him. The entire amount will be known as 
“The U. 8S. Steel and Carnegie Pension 
Fund." The handling of the funds will be 


administered by a board of twelve trustees 
for the benefit of employees of all subsidiary 
companies. The details of the scheme have 
not been worked out yet, but they will prob- 
ably be announced later. 


THE INTERNATIONAL ACHESON 
GRAPHITE CO. has established the follow- 
ing branch offices: Room 511, West St. 
Bldg., New York City ; 457 Monadnock Block, 
Chicago, Ill., and 309 Fourth Ave., Pittsburg, 
Pa. Gredag is the trade name adopted by 
the company for its graphite grease, in or- 
der that it may be distinguished from other 
grease products. The graphite used is an 
electric furnace product. As it is soft and 
unctuous, this graphite is a notable lubricant 
in itself, but in Gredag are combined the 
advantages of both graphite and grease, the 
combination making a lubricant of excep- 
tional quality and value. 


DECENTRALIZATION OF IMPORTANT 
works is believed by many to be a remedy 
for some of the labor troubles. It is worthy 
to note that some of the greatest labor diffi- 
culties that have ever arisen among indus- 
trial employees in this country have been 
where practically all the workmen in one 
community were employed in kindred lines 
of work. Commenting on this the following 
extract is taken from the report of an offi- 
cial of the General Electric Co.: ‘The pol- 
icy of decentralization, referred to in my last 
report, has been continued with most satis- 
factory results, and the systems for control- 
ling stock, working progress and labor 
course have been further improved and have 
resulted in economic administration of a 
gratifying nature.”’ 


BREAKING STRENGTHS of wire ropes 
will, in the future, be given by manufac- 
turers as the result of actual test. The 
method employed in the past has been to de- 
termine the actual strength of a single wire 
and multiply this by the number of wires 
in the strand. According to the “American 
Wire Rope News," there is about 10% loss 
when the wires are laid into a rope. “The 
reason for this loss is because of the in- 
direct pull upon the wires and further, be- 
cause all the wires are not always under the 
same stress at the same time. To secure 
flexibility and durability, the laying of the 
wires into rope form necessarily carries with 
it a loss of strength. Yet the practice of 
all manufacturers and users of wire rope 


in this country has ever been to make cal- 
culations upon the strengths of the wires 
rather than upon their actual capacity when 
twisted and shaped into a rope.” 


THE ELECTRICAL INDUSTRY has not 
recovered from the depression with the rap- 
idity noted in other lines of trade. The 
report of the General Electric Co. shows 
that the total sales billed during the eleven 
months ending Dec. 31, 1909, were $51,000,- 
000 compared with $60,000,000 in the year 
1907, and $71,000,000 in 1908. On the other 
hand, however, the demand is improved, for 
during the years ending with Jan. 31, 1908 
and 1909, the amount of sales billed exceeded 
the amount of orders received. During the 
eleven months ending Dec. 31 last, how- 
ever, the orders received were larger than 
the sales billed, indicating an increase in 
the coming year. At the same time it is 
significant to note that the employees on 
Dec. 31, numbering 30,000, exceeded the 
previous high record by 2,000. The floor 
space occupied in manufacturing is larger 
by nearly 50% than it was preceding the 
panic of 1907. 


TAKING ADVANTAGE of the opportunity 
offered by the low-pressure steam turbine 
when used in connection with the exhaust of 
other prime movers, for increasing plant out- 
put without requiring additional boiler ca- 
pacity, the Baldwin Locomotive Co. is in- 
stalling three 500-KW. low-pressure units at 
its Philadelphia works. These turbines will 
utilize the exhaust steam from Westinghouse 
compound reciprocating engines already in- 
stalled in the large power plant of those 
shops, making available considerable addi- 
tional power, and effecting economical im- 
provement in operation of this station. The 
increasing shop demands on the power house, 
following the return of business, required 
this additional power equipment, and in 
making extensions along these lines, sacrifice 
of the existing steam generating apparatus, 
which is in good condition, has been avoided, 


ONE OF THE LARGEST car orders placed 
this year, so it is said, has recently been 
given to the Orenstein-Arthur Koppel Co., 
Pittsburg, Pa., by the Jamison Coal & Coke 
Co., Greensburg, Pa. These cars are to be 
used in the new mines recently opened by 
this company in the Westmoreland fields. 
The coal company has been experimenting 
for several years with many coal cars with 
the view of securing actual data relative to 
the life, maintenance and_ transportation 
costs of the several kinds of cars, and the 
placing of their orders is the result of these 
experiments. The cars to be furnished on 
the recent order from the Greensburg opera- 
tor are of special design. of all steel con- 
struction, with steel wheels and roller bear- 
ings. These cars are to be 100 cubic ft., or 
8-ton capacity, having 44-in. gage. The 
order, which is but one of many recently re- 
ceived by the company, is for over 900 cars. 


THE BAYONNE STEEL CASTING CO., 
whose main office is at 30 Church St., New 
York, has purchased a site at Bayonne, N. 
J., and will proceed to erect a plant for the 
manufacture of steel castings. The site was 
selected after much careful consideration. 
The location enables the company to have 
shipping facilities on three railroads and by 
water, it being within the free lighterage 
district of the harbor of New York. The 
equipment of the plant will include motor 
trucks for the delivery of castings where 
they may be urgently needed in the vicinity. 
It expects to turn out from 400 to 500 tons 
per month of small and moderate sized 
eastings. It will probably have the largest 
production of converter steel castings of any 
foundry in the United States. The main 
foundry building will have 30,000 sq. ft. of 
molding floor. Other buildings of ample 
proportions will be erected for cleaning, sand 
blasting, pattern storage and other uses. As 
the site comprises five acres, there will be 
considerable room for expansion. 


REGULATING THE USE of water for 
power purposes at Niagara Falls is the sub- 
ject of a recent treaty between Great Britain 
and the United States. By the terms of the 
treaty the Canadian side is to be permitted 
the use of 36,000 cu. ft. per sec., while the 
New York side will be allowed to use 20,000 
cu. ft. per sec. The amount allotted to the 
Canadian side will make possible a mutch 
larger development than is now in use, but 
as the developing companies are permitted, 
by the Canadian as well as by the United 
States authorities, to transmit and sell in 
the United at least half of the power gen- 
erated in Canada, the New York side is 
benefited by the Canadian development. The 
20,000 cn. ft. allotted to the power com- 
panies on the New York side will make pos- 
sible for the Niagara Falls Power Co. and 
the Niagara Falls Hydraulic Power & Mfg. 
Co. to perfect their developments as origin- 
ally planned. It will also leave a small 
amount of water for use in Lockport, where 
one company has a development to effect 
which water is diverted from the Erie Canal. 


MONEL METAL PROPELLERS for the 
two Dreadnought type Argentine Republic 
battleships are now being cast by the Ba- 
yonne Casting Co., Bayonne, N. J. In all, 
twelve screw propellers will be made. The 
two battleships are being built by the Fore 
River Shipbuilding Co., and the New York 
Shipbuilding Co. These two ships will be 
the largest battleships of the Dreadnought 
type afloat. The designers of the propellers 
investigated thoroughly the question of 
Monel metal and reached the conclusion that 
the wheels could be made much lighter in 
section and in the hubs, on account of the 
strength of Monel metal. It is customary 
when building propellers of this size in 
bronze, to cast the blades separately, which 
necessitates a large amount of machining 
and fittings and large cumbersome hubs. The 
Monel metal propellers will be cast in one 
piece, being approximately 14 ft. in diameter 
and will weigh 16,000 Ibs. each. On account 
of the lighter sections of hubs and blades, 
the builders of the boats are convinced that 
the speed will be materially increased with 
less power, and as the boats were taken on 
a bonus basis, this item is of considerable 
importance. 
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THE DUMPY LEVEL, which has 
a favorite with English engineers, 
staunch supporters and has stead 
in favor in this country. At pr 
is a considerable demand for sy 
strument. The compactness of 1} 
level and its capacity to stand ha; 
and give reliable service in rough 
when carried over rough trails a 
a large degree, for its popularity 
road Dumpy level, recently develo 
placed on the market by Keuffel & i 
127 Fulton St., New York, prese; 
novel features, which are of inter: 
instrument is unusually compact 
vided with a 12%-in. telescope, very 
supported, and by a new arrangeme: 
telescope supports, a _ considerably 
spirit level is employed than is usu» 
nished with instruments of this 
bar is made of gun metal and shaped 
bine greatest strength with least 
while the general construction is sy 
the whole instrument is brought close; 
tripod plate than is ordinarily the cas; 
barrel of the telescope and its suppor 
tube of the spirit level and the bar ar 
finished, while the leveling arms and 
plate are enameled. 


AMERICAN RAILWAYS have, in t! 
ten days, succeeded in securing lar 
from foreign sources. For some tim: 
has been a deadlock in the bond n 
and it was difficult to float even the b 
securities. Some of the older bonds 
doubted security and exceptional inv: 
value had fallen to low figures. Wit! 
placing, however, of substantial new lo 
Europe, the bond market here has 
recovered, especially for the good 
Among the railways which have succeed 
selling securities abroad are the Ch 
Milwaukee & St. Paul, which has dispo 
$50,000,000 15-year 4% debentures. Th: 
souri, Kansas & Texas has sold to a fo 
banking house $10,000,000 of 4% debenty; 
A sale of development bonds of the Sout 
Railway was made to German bankers 
Big Four has sold in Paris $10,000,000 « 
debentures. The Baltimore & Ohio ha 
sorted to the expedient so common in 1! 
selling short time securities. It sold 

,000 of three-year notes. Revenue 
rants of New York City are likewise } 
Placed abroad. The National Railway 
Mexico have succeeded in having listed in 
official department of the Paris Bours: 
“Parquette,” its $125,000,000 second 
ferred stock. The Chicago & Alton wil! 
new bonds to the extent of $18,000,000 


THE HILL LINES, or what might tx 
ter called James J. Hill and associates, 
tinue aggressive work in the Northw 
Recent announcement has been made of 
acquisition by Mr. Hill and his associat 
the Oregon Electric Railway, an interur! 
line operating between Portland and Sa\: 
and between Garden Home and Forest G: 
in all about 70 miles in length. 
is built on practically steam railroad 
dards and almost parallels the 
Pacific. The two competitors, the Hil! 
Harriman forces, are likewise pushing 
the canyon of the Deschutes 
roads will run, 
spective 


from junction with the 
lines on the Columbia Riv 


ve 


This road 


Souther 


River. Thess 


re 


er 


southward between the 121st and 122d mer 


dian to the Klamath Indian Reservat 
This will oren up an immense territory 
in timber. In all this region there ar 
railway facilities. In fact, there are 


railways in the territory west of the ( 


cade range, south of the 45th paralle! 


north of the 42d parallel east to the Idaho 


State line, except for some short liné 
Baker County. 

Another important factor that should 
be overlooked is that this route may aff 
the Hill lines a direct entrance to San Fr 
cisco. The Southern Pacific will undoub: 
ly connect this new branch with its lin: 


rd 


a 


Klamath Falls in southwestern Oregon, ¢ 


ing it a route west of the Cascade rang: 
A MARKED SAVING in the cost of in 
ance was made by the Public Service | 
poration of New Jersey through the ins 
lation of automatic sprinklers and other 
fighting appliances. The risk was espe 
hazardous as the company is the prin 
traction company in New Jersey. The 
ing is summarized in President Thomas 
McCarter’s report as follows: 


“On July 1, 1903, the amount of insura 


in force on the properties controlled by 
corporation was $9,455,000, and the anr 
premium thereon was $122,400, or an aver 
of $1.29 per hundred dollars of insura 


ur 
‘rad 
tal 


fir 
re 


A 
lly 
pai 
av- 
N 
the 
ual 


ige 


nce 


At the present time the insurance carried 





amounts to $20,273,000, and the annual pre- 


mium thereon is $122,900 


insurance carried has been more than 

bled for practically the same premium 

total losses occurring during the same 

riod aggregated $158,600, of which al! 
,500 was covered by insurance. 

“To secure these results the corpor 
has authorized, up to the present tim« 
expenditure of approximately $200,000) 
minimizing the fire hazard by installine 
extinguishers, sprinkler systems, fire 
fire doors, parapet walls, concrete floors 
It is expected that additional substa 


ture, either through the further loweri 
rates by the insurance companies, or 
establishment of a self insurance fund » 
po corporation has now under cons 
on.”” 


CEMENT PRODUCTION IN 1909 
Preliminary estimate of the product! 
cements in the United States in the 
1909 has been Prepares by Mr. Ern 
Burchard, of the United States Geo! 
Survey. The annual statistics of th: 
eral production of the United States a 
dinarily collected by the Geological 
only, but those for 1909 are being co! 
by the Sur in co-operation with th 
reau of the Census, in order to avoi 
noyance to miners, manufacturers 
others by duplicate requests from ¢ 
ment bureaus. This co-operative ar 
ment will necessarily result in consi’ 
delay in the publication of the rep: 
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ment industry for 1909 and for that 
many manufacturers requested the 


sa to collect the data on cement in the 
usu manner. The Director of the Census 


nt ed the course requested, and accord- 


ingly the usual inquiries were sent by the 
@ur to cement producers. Owing to the 
~ ions stated, these requests were sent 
jut wore than two months later than last 
ye put replies have now been received 
tear about 88 per cent. of the Portland ce- 


ompanies in the United States. 


hown by the quantities reported in 
th lies received, to which has been added 
tb timated output of the small number of 
, ers who have not yet responded, the 


t tion of Portland cement in 1909 was 
+. en 61,300,000 bbls. and 62,000,000 bbls., 

valued at S85 cts. a bbl., was worth at 
we Sis between $52,105,000 and $52,700,000. 
represents an increase in quantity of 
ast 10,227,000 bbls. and in value of at 
$8,557,000 over the production in 1908, 
W amounted to 51,072,612 bbis., valued 
t 47,679. The increase in quantity was 
t fore at least 20% over that of 1908. 
T! reported selling price per barrel aver- 


4 the same as in 1908—about 85 cts.—al- 
th. h Portland cement was sold during the 
pont ver of 1909 at a figure so low as to 


i a general expectation that the average 
r for the year would fall below that of 


e return for the production of natural 
ee nt are not yet quite so complete as those 
‘or Portland cement, but they indicate that 
the total production in 1909 was not far from 
1,500,000 bblis., valued at about $675,000, an 
rage value of 45 cts. a bbl. These figures 
show a slight decrease as compared with 
those for 1908, when the production was 
1,686,000 bbls., ‘valued at $834,509. 

rhe proauction of puzzolan cement, as re- 
rted, shows a Slight increase, about 160 
846 bbis., valued at $99,453, having _ been 
produced in 1909, as compared with 151,451 
bb! 

1 G. WHITE & CO., INC., 43-49 Ex- 
hange Pl., New York City, in its annual 
rt calls attention to the fact that at the 
esent time the company has no contracts 
on hand other than those on a cost plus, a 
fee basis and the subsidiary and affiliated 
ompanies also have no fixed price contracts 
A branch office was established in Chicago 
ast year in charge of C. T. Mordock, Man- 
ager. This followed the establishment of a 
similar office in San Francisco, H. A. Lard- 
ner, Manager, which is very successful. Com- 
menting on future work for engineers, Pres- 
ident J. G. White says in his report: 

Believing that much rich land in the 

ited States will be reclaimed by drainage 
caring the next decade, we have arranged to 
have a special Engineering Division for this 
work, equal to any in the country. 

“Some important reclamation work of this 
sort is already in hand. 
‘“Inereased attention is also being given 
to industrial engineering. 

“In addition to important steam railroad, 
steam power plant, street railway, gas and 
other varied work, your company is carrying 





out an exceptionally large number of im- 
portant hydro-electric and irrigation devel- 
opments. In these lines of work we now 


experienced 


have an unusually large and 
staff of engineers and construction men. 
The truth of this last statement is well 
shown in the following list of officers and 


staff : 
J. G. White, President; F. H. Reed, Ist 
Farnum, 2d Vice- 


Vice-President; L. 

President; G. W. Bunnell, Assistant to 2d 
Vice-President; R. B. Marchant, Treasurer; 
R. E. F. Flinsch, Assistant Treasurer; H. S. 
Collette, Secretary; L. R. Schenck, Assistant 
Secretary; A. C. Thompson, Assistant Man- 
ager New Business Department; E. N. Chil- 
son, Purchasing Agent; E. G. Williams, Con- 
struction Manager; W. McM. North, Assist- 
ant to Construction Manager; B. C. Don- 
ham, Construction Supervisor; C. A. D. Bay- 
ley, Construction Supervisor; H. Q. Kennedy, 
Construction Supervisor; A. W. K. Billings, 
Engineering Manager; H. W. Butler, As- 
sistant Engineering Manager; A. S. Crane, 
Chief Hydraulic Engineer; A. Adams, As- 


sistant Hydraulic Engineer; A. A. Conger, 
Assistant Hydraulic Engineer; I. W. McCon- 
nell, Chief Irrigation Engineer; N. C. Grover, 


Irrigation Engineer; Guy Sterling, Irrigation 
Engineer; D. C. Henny, Consulting Irriga- 
tion Engineer; S. D. Sprong, Chief Electri- 
al Engineer; C. D. Gray, Assistant Electri- 
al Engineer; T. F. Richardson, Civil Engi- 
neer; J. W. Burke, Civil Engineer; F. W. 
Gay, Mechanical Engineer; H. J. Douds, 
Commercial Engineer; C. E. Bailey, Manager 
Engineering Reports; A. Bemis, Report- 
ing Engineer; G. H. Throop, Reporting En- 
gineer; J. Pardee, Operating Manager; 
K. B. Thornton, Electric Light and Power 
Engineer; L. Conklin, Electric Light and 
Power Engineer; C. A. Greenidge, Electric 
Light and Power Engineer; W. E. Barrett, 
ias Engineer. 


TRADE PUBLICATIONS. 


WATER PURIFYING APPARATUS.—The 


Kennicott Water Softener Co., Chicago 
Heights, Ill. Paper; 3% x 6 ins.; pp. 16; 
illustrated. 


In this flyer attention is called to a wide 
‘riety of apparatus for softening and other- 

wise purifying apparatus for industrial 

lants, 

‘TEAM AND AIR FLOW METERS.—Gen- 
eral Electric Co., Schenectady, N. 


Bulletin 4720. Paper; 8 x 11 ins.; pp. 12; 
illustrated. 


The meters described in this bulletin are 
sentially an arrangement of U-tubes filled 
ith mercury and having their proper arms 
nected to leading and trailing sets of pitot 
ubes inserted in the steam or air main. The 

illetin shows the construction of the in- 
‘ating and recording types of meters and 
ves directions for their use. 


(Continued on page 216.) 








LIST OF CONTRACTS PENDING 


Light, Heat and Power Plants. 



































Noted in 
issue of 
5-20 Elec. light system, Fort Missoula, 

ME. ‘Wn. 46 ns-bcexeucesedewek the - 3 
5-20 Lighting system, Ft. Dade, Fla. 5- 5 
5-21 Power plant, Washington, D. C... 4-21 
5-21*Heating apparatus, etc., Toronto, : 

ME cc ds beds bc00s cueeaedeeunces -12 
5-23*Elec. light system, Fort Morgan, 

OO ae TCO eT ee 
Power plant, “Fort Caswell, N. C. 5- 5 
Eqpipment, etc., Winnipeg, Man. 5-12 
Transformer station, Port Arthur, 

Wy Jb nene Cent asacsdaetsbmedtens -19 

5-26 Boilers, etc., Medford, Okla.... 5-5 
5-28 Elec. light system, etc., Fort 

. e, Miiivecadtembasth.es 5-12 
5-31 Elec. light system, Fort Crockett, 

WE dad Webs debe ck dkawnedaceue 5-12 
5-31 Elec. equip.. New York.......... 5-19 
6- 1 Heating plants, etc., Bi rmingham, 

Me "S40 c040 baxeeace cu syeaaene te o-19 
6- 1 Equipment, Elizabethtown, Tenn. 5-10 
6- 2 Elec. light system, Fort McKin- 

ee reer ree er ee 
6- 4 Heating systems, etc Boston, 

BEE Rares dh 40 ck enease tesa tees 5-12 
6- 6 Heating system, Fort Logan H. 

DO CEE’ wi bine cobhnnnneéac WOO 
6- 6*Elec. lighting system, Fort An- 

I EE 6 dvwecnannecedeces 5-19 
6- 8 Lighting plant, La Moure, N. Dak. 5-12 
6-11 Substation, Charleston, S. newer CURE 
6-11 Piping, etc., Charleston, Ss. e.,. 5- 5 
6-30 Power plant, Cisco, Utah {oe ae 5-19 

Bridges. 

Bridge work, Buffalo, N. Y.. 5-19 

Bridge work, Cleveland, Ohio. 5- 5 

Superstructure, Niles, Ohio...... 5- 5 

Bridge, Hubbard, Ohio.......... 5- 5 

Bridge, Newmarket, Ont......... 5-1 

Bridge, Worden, Ill............. 5-19 

Superstructure, Urbana, Ohio..... 5-19 

Bridges, Medina, Ohio.......... 5-19 

ee ae ee ae eer 5-19 

Bridges, Rushville, Ind......... 5-19 

Bridges, Wauseon, Ohio......... 5-19 

A ee eee 3- 5 

Bridge work, Columbus, Neb..... 2 
*Bridge, Dayton, Ohio........... i »-12 
5 Bridge, Van Wert, Ohio........ 5- 5 
5-25 Bridge work, Cleveland, Ohio.... 4-28 
5-25 Bridge, Spartanburg, S. C....... 5-19 

26 Bridge work, Arvilla, W. Va.... 5-12 

Brides, Guiney, Ul. .cccccccccee IZ 

S Bridge, Lacy, Colo... 5-19 

eee Gets Cs Sa cdesniweeden 5-19 

Bridge, Watertown, Wis......... 5-19 

Bridges, Arcadia, Tex........... 3-19 

eae, - es COs vc ee edts ves 5-19 

Bridees, Betier, Ph.cscccccecccee O10 

Bridge, McCook, Neb........... 5-12 

Bridge, Gretna, La... 3-24 

Substructure, Whiteroc 3-10 

Bridges, Lincoln, Neb........... 5-19 
6- 2*Test borings, New York......... 5-19 
6- 3 Bridge, Taylor Falls, Minn...... 5-12 
6- 6 Bridge, Jeffersonville, Ind. oes Gan 
6- 6 Bridges, Crown Point, Ind...... 5-5 
6- 8 Bridges, Troy, Ohio. Pererrer 
6-20 Bridge, Greenfield, Ind.......... 7 5-19 
6-21*Bridge work, St. Louis, Mo..... 5-19 
6-28*Bridge, Winnipeg, Man......... 4- 5 
7- 5 Bridge, Stevenson, Wash........ % 5-12 

Buildings. 
5-20*Sheds, New Orleans, La........ 4-28 
5-20 Quarters, Galveston, Tex........ 4-28 
20*Screens, etc., New London, ‘Conn. 5- 5 
»-21 Rebuilding, Portsmouth, N. H... 4-14 
5-24 Post-office. Delaware. Ohio....... 4-28 
5-23 Laundry, Cheyenne, Wyo........ 

vigbiunan«tuntdceeauee (Mfg. Pl.) 5-12 
5-23*Laundry, Ft. D. A. Russell, Wyo. 

Kaeo ehiegi ses echane (Mfg. Pl.) 5-12 

Se Wemeel, Mow Ter: ..scccccctcss 5-1: 
24 Quarters, Ft. Leaenworth, Kan. 5- 5 
o*School, Long Branch, N. J..... 5- 5 

Post-office, Griffin, Ga........... 4-28 

Buildings, Des Moines, Ia....... 5-19 

High school, Haileyburg, Ont... 5-19 
5-26 Post-office, North ———, Wash. 4-21 
5-26*School, Long Branch, N. J...... 5-12 
5-27 Barracks, Ft. Winfield Seoti, Cal. 5- 5 
5-27*Quarters, Ft. Monroe, Va....... 5- 5 
5-28*Stable, etc., Ft. Meade, S. Dak.. 5-12 
5-28 Quarters, Ft. Bayard, N. Mex... 5-19 
5-28 Warehouse, Toronto, Ont....... 5-19 
5-31*%Ice plant, Whipple’ Barracks, 

Bs cenkédcidacasdes — Pl.) 5- 5 
5-31°Post-office, Keene, N. H......... -28 
5- 31*Storehouse, Whipple Bhs. Ariz.. 5-12 

-31 Schools, New York. 5-19 
6- 2 School, Bluffton, WM acukes cick 5-19 
6- 2 Post-office, Carrollton, eRKsacss 5- 5 
6- 4 Ice weenie Ft. Sam Houston, Tex. 

nhiteh tien eka bia hea ee e .. (Mfg. Pl.) 5-12 
6- 4 Laundry, Ft. Sam Houston, Tex. 

Cgawedeeses d eecsccoses (Mfg. Pl.) 5-12 
6- 6*Elevators, New WOU as Séeeawvis 5- 5 
6- 7 Post-office, Fremont, Neb........ 4-28 
6- 8*Buildings, Ft. D. A. Russell, Wyo. 5-19 
6- 9*Post-office, Middletown, N. Y... 5- 5 
6- ~~ Madison Barracks, 

1 Sarre ee oouee 5-12 
6- 9 Quarters, *Plattsburg, N. > . 5-19 
6-11 Elevators, Omaha, Neb.......... 5-19 
6-11*Stable, Madison Barracks, N. Y. 5-19 
6-11 Nurses’ quarters, New York..... 5- 
6-13 Boiler plant. Pittsburg. Pa.... . 5- § 
6-13*Bakery, Madison Baracks, N. Y. 

oNane Sane 6edashas denne (Mtg. Pl.) 5-19 
6-14 Post-office, Asbury Park, N. J.. 5-12 
6-15 ee, etc. San Francisco, 

6-15 Schools, Magnolia, Ark.. he 5 
6-15*Building, Cincinnati, Ohio. . . 5-19 
6- bo A gee Charleston, S. haga *- 

6-16*Guardhouse, Ft. Strong. Mass... 5-19 
6-20*Post-office, Columbus, Ind....... 5-19 
7- 1 Plans, New Orleans, La........ 3-17 








Water-Works. 


Noted in 
issue of 
Falls, 


ree ‘ion plant, Niagara 


+ Cee Oe ee ee ee ee eereee *. os wo ) 
-20 We ells, Fort Keogh, Mont........ 5-19 
Water 5-19 
Water > 

Water 


Pipe, Springfield, Ohio 
pipe, Springfield, Ohio It 
pipe, De Kalb, Il o-1S 
Dam, Bloomington, Ind 5-1 
Pipe, etc., Essexville, Mich 5-1 
3*Boilers, Fort DuPont. Del 4 
4*Tunnels, etc., New York...... 5 
: --wks. extension, Dows, > 
5-25 Water- works, Searcy, Ark.. a ® 
5- 25*Dam, etc., Creede, Colo......... 4- 
5-25 Water pipe, Newton Mass 5 
© Water mains, New York ) 

-26 W.-wks. impvts., Lorain, 
Reservoir, etc., Riverside, Ala.. 5- 5 
Water system, Ft. Ward. Wash. 5 
“31 Concrete flue, North Tonawanda 

Pe. Beaces 







Ohio D- 5 


6- 1 Water works, Mt. Pleasant, 
6- 1*Dam, Fort Meade, S 
6- 1 Reservoir. North East 
6- 3*Dam work, Danville, ae 
6- 4 Water-works addition, et Fort 
Williams, Me rae ye 5-10 


Steel tank, Fort 
WE © &ckéukedudwsahide sus 


Tenn 5 


6- 6 Logan H. Roots 
6- 6 
6- 6 
6- 7 


Distr. system, Ft. Missoula, Mont. 5- 
Reservoir, Jacksonville, Fla.... 5 
Reservoir, Waterbury, Conn.. 5 
6- 7 Water-works, . Havelock, Neb. 5 
6- S*W.-Wks Athens, Tex n-10 
6-10 Reservoir, | 5-19 
6-14 Water ma ind Height 
ee 
6-14*Pump station, 
6-15 Filter, 


‘- S&S Canal 


ext 

material 
Fort Sill, 
in, Clevel: 


Clarksburg, W. Va.. 


Detroit, Mich 4-21 
D ’ 
enlargement, Boise, 19 


Idaho 
Sewers. 


5-19 Sewer system, Margate City, N.J 
20 Sewer system, St. John, Kan 
O*Sewers, Hackensack, N. J 

5-20 Sewer, Cedar Falls, Iowa 
5-21*Sewer, St. Louis, Mo.. 
-21 Sewers, Prescott, Ont.. 
3 » Fargo, N. Dak..... 
New Haven, Conn 
Aberdeen, S. Dak. 
| Beeek. Cele. ..... ; 
ee 
Cleveland Heights 
bonds, Baldwin, Kan.. 
Osage City, Kan.. 
Morristown, Tenn 
Brooklyn, N. Y. 
Searcy, Ark. 
Baltimore, Md. , 
etc., No. Andover, 
New York...... ' 
5-26 Sewerage ext., Ft. 2S, ‘Ont... 
5-26 Sewers Long Island City N y 
5-27 Sewer, Seattle, Wash.... 
5-27 Sewers, Youngstown, Ohio. 
5-28 Drainage den work, Leam ng- 
ee ee coon 
5-30 Sewers, Regina, Sask. ‘ ; 
30 Sewers, Fort Mansfi« id, n. I 
5-31*Sewer, St. Louis. Mo 
6- 1 Sewers, Amsterdam, N. Y..... 
6- 1 Sewer system. Fort wan 
N. Mex. ‘ 
Sewer system, wn ye alton e, 
Sewer system, etc. Waukon, 
Sewers, Norwalk, Ohio...... 
Sewer, Appleton, Wis...... ‘ 
Sewer additions, Ft. Williams, Me 
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4 Sewers, 
> Sewers, 
> Sewers, 
5-25* Sewers, 
5-26*Sewers, 
5-26 Lumber, 


ahi 
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6- 6*Sewers, Plainfield, N. 

6- 7 Sewer, St. Louis, Mo.. 
6- 7 Sewers, Havelock, Neb 
6- 7*Sewage pump station, Chattanoo 

here eak ot gece 

6- 8 Sewers. Princeton, W jadeda oe 
G-14 Sewer, St. Louis, Mo............ 5 
6-21*Sewer, St. Louis, Mo............ 5 


St St St ot een 


Streets and Roads. 


Road, Concord, N. 
Street impv't, St. 
Road, Cincinnati, 
Roads, Concord. N. H 
Paving, Fernandina, 
Macadam, Delaware, 
Paving, etc., Lincoln, 
Roads, Hartford, Ge hoecacans { 
3 Plank road, Hackensack, N. J.. 5- 
er 5-1! 
,. a 


Louis, Mo..... ! 


Paving, Cincinnati, 
Paving, De Pere, 
Paving, Wash., 
Roads, Indiana 


5- 24*Road, Rockpor 
5- Paving, Manhattan,” 
Road, Augusta, Me............. 
Road. Wilmington, “Del SD whs ddw bee K-12 
Paving, etc., New York. -. 5-19 
Macadam, Scranton, Reames 5-19 
Roads, Hamilton, Ohio.......... 5-19 
Macadam, Ironwood, Mich....... 5-19 
Stone, gravel, New York......... 
Paving, New York 
Roads, Bluffton, 
eS —. eee 
Paving, Bethany, 
Roads, etc., Columbus, Ohio..... 
weve, NOW WOO6s . 55. veces ccs 5 


Mie. i 
la nhsodad staves i 
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Paving, Bloomington. 
Paving, Ottumwa, 
Road, Mt. Gilead, Ohio. ‘ames 
Sidewalks, etc., Struthers, “Ohio. 5 
Paving, Watertown, ey eee 5 
7*Roads, | > # 

5-27 Sidewalks, Valparaiso, “Ina. 

5-27 Gravel road, Wabash, Ind....... 


5-27 Sidewalks, Grand Rapids, Mich.. 4-28 
5-28*Paving, Boise, Idaho............ 5-5 
5-28*Road, Montvale, N. J.. . 5-12 
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issue of 
1) Macada I y N Y 1 
iL Road McKinley M 1 
OL Li S$ Airsv oO ) 1 
1 P u Osag 1 
7 il*Roads, « F Hancock, N J | 4 
o-31 Roads r sbu i 12 
t LR is, « rev Ga iz 
6- 1 Ma | Rid Oh 1) 
th l I’ \ \ aa) 
t- SR i, M G id ) 
6- 4 Pa i W 
H- 6 Roadway and M ’ 
6- 6 Road repa Albany, N. ¥ 
ti. © Gr u I \ ‘ ’ 
6- 6 I 1, Wa mn, O in 
6 ae | id KK ind 1 iv} 
6- © Grav oad, W u t id - 
6- 6S ad Ver ; 1” 
H- 6 Grave ids ripto 1 > 12 
6- OG v aud, Crawfordsv i -12 
6- 7 Pav M -12 
6- 7*P ickso M 5-12 
6- 7 Grave 1 B nf } 1 y-12 
6- 7 Gravel road, W i... 3-12 
& 7 r're 10 
t- 7 Road, M 1 
6- 7 R Ma | +t) 
6- 7 R Wa | ) 
6- SR Mu i ; 
6 S P g, Princet W \ »-12 
H- S Gr road I 1, Ind - 
6- 9 Road, Logansport, Ind 5-12 
t- 9 Ma lar I i x ' 
i ] 4 1 \ ! 
Miscellaneous 
’ w W ” 
i) - Ma 10 
‘) } ed | 
La } 
i HAS (fa A 
12 
Sa Ana, Ca 12 
I ith, M 1-2 
pipe et 
»>R -12 
th 
‘> 
f 
ty 
, 

irt G New \Y 
5 24 Dredging Wi iim ton, D 4-28 
»-24 Barge canal Alb iny, y 4-28 
25 Crematory (2 ge), Col i 

irracks, yh ) 
5-25 Rock, New Orleans. La 12 
5-25 R. R. track scale. N. Ch > 1 
5-26 Wharf, Shedia N B 
1-206 Se New Yor 
26 Repair ) ¥ York ’ 
»- 2 vad w Yo } 
-27 Co A Rahwa ’ 
»-28 Dra ige P e Island, O: m1 
5-30 Ele Ry. gradins Altoona, Pa m-12 
0-31 Waste refuse (gar ge), Cleveland " 

Ohio ) 4 
5-31*Garbage plant (Garbag Var : 

couver, B. C i 
o-31 Ce t New Y 
>-31 Ste imer, O N Oo ) 
f- 1 Su Pana 
i- 2 Levy ‘ 

6- 3 P Cc ‘ r, O 

6- 3 Pier work Pentwater, M > 1 
6- 4 Steel tanks, Wash D> € 7 

6- 6 Anchors, Fort To 1 N Y 

6- 6 Riprap, Plymouth M 

h- S&S Te ng materia ( V 1 Oo ) 
f- 9 D Coun Bluff I i , 
6-14*Riprap, W lingto he, 4 iM 
6-15*Foundatio ( 

Wheeling WwW V ) 
6-15*Drainage canals, Tallahassee Fla. 3- 5 
6-15 * Lock gates, Panama ; 1-2) 
6-15 Drain, Clarion, Iowa : ; 5-12 
6-17* Dredging equipment Philade 4 

phia, Pa . oars 4-29 
6-27*Ladder dredge, Panama Fi 
7-25*Dams and canal, Porto Rico.. 5-12 

Examinations. 
5-28 Highway Inspector, Albany. N.Y. 3-12 
5-28 Junior Assistant, Albany, N. Y.. 3-12 
5-23 Axeman, Albany, N. Y.......... 5 12 
6- 1 Bacteriological Chemist. Phil ¥ 


delphia, Pa mS , 


i- 1 Wireless Ener Philippines §- & 
- 1 Wireless Fetegtagh Operator 

Philippines ‘ S- 5 
3- 8 Inorganic C chem! _ lip pines 5-12 
6- 8 Bacteriolog and atho! 

Philippine 5-12 
6-15 Surveyor, “Phil ippines ....... 5-12 
6-15 Geologist Washingtor Cc 5 19 
7-13 Examiner, Klamath Falls, Ore 5-12 


Plans and Specifications on File. 


The following plans (P.) and Specifica 
tions (S.) are on file (for reference only 
unless otherwise noted) at the office of The 
Engineering News Publishing Co., 220 
Broadway, New York. 

5-21 Rebuilding, Portsmouth, N. H.(8.) 
5-21 Power plant, Washington, 


4-14 


5- 5 


S) 5-12 
8S. C.(8.) 5-12 


6-11 Bnet Charleston, 

6-11 Nurses’ quarters, New York (8.) 5-12 

6-15*Drainage canals, Tallahassee, 
icv énedwiesssee haus (P. & 8.) 


6-28*Bridge, Winnipeg, Man.(P.@5%.) 5-5 
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TRADE PUBLICATIONS. 
(Continued from 215.) 


ENGINEERING CONSTRUCTION.—Westing- 
house, Church, Kerr & Co., New York. 
Paper; 6 x 9 ins.; pp. 82; illustrated. 


In the fourth issue of this publication this 
concern attractively sets forth some of its 
work in railway shops, power stations, man- 
ufacturing plants, electric railways, ete. 
These operations were conducted at various 
parte of the country and show a wide range 
of activity. 

STEAM TURBINES.—B. F. Sturtevant Co., 


Hyde Park, Mass. Bulletin 176. Paper; 
6% ~ 9 ins.; pp. 16; illustrated. 


Tnols bulletin describes quite in a general 
way the operation and design of the already 
familiar Sturtevant turbine of the Stumpf 


type. In addition to illustrations of the me- 
chanical construction, there are tables of di- 
mensions for turbines, driving blowers, ex- 


hausters and small generators 


WATER-SUPPLY PUMPS.—Fort Wayne En- 
gineering & Manufacturing Co., Fort 
Wayne, Ind. Paper; 3% x 6 ins.; pp. 16. 

A line of small, motor-driven, reciprocat- 
ing pumps for individual water-supply sys- 
tems is shown in this little catalog. The dif- 
ferents parts of the pump are described, with 


directions for installing and using. At the 
end of the catalog are appended general di- 
mension, weight and price data. 
POWER-TRANSMISSION MACHINERY.— 
Jones & Laughlin, Pittsburg, Pa. Cloth; 


pp. 270; illustrated. 

The 1910 issue of this company’s catalog 
of power-transmission machinery shows re- 
ports of tests on steel shafting, with prices 
and dimensions of the same. All sorts of 
flange, clutch and compression couplings, 
shaft collars, brackets, shaft hangers, pillow 
blocks, step bearings, pulleys, balance 
wheels, sheaves, belt tighteners, etc., are 
shown, with prices, dimensions, ete. The 
substantially and attractively 


5 x 7 ins.; 


catalog is 

bound 

TURBINE PUMPS.—Henry R. Worthington, 
115 Broadway, New York. Bulletins W. 
175 and W. 176. Paper; 6 x 9 ins.; pp. 


82 and 12; illustrated. 

The first bulletin describes the Worthing- 
ton turbine pumps for high-head service, 
and the second bulletin describes centrif- 
ugal pumps for low-head service. In these 


bulletins are found a description of the prin- 
ciples of operation, details of construction, 
characteristics of operation and illustrations 
of their application and service. At the 
end of each bulletin are tables of capacities, 
dimensions, etc. 


DUST-BLOWING MACHINERY.—B. F. Stur- 
tevant Co., Hyde Park, Mass. Bulletin 


173 Paper; 6% x 9 ins.; pp. 4; fllus- 
trated. 
In this leaflet is a little general informa- 
tion concerning a motor-driven blower in- 
tended for blowing dust and dirt from around 


boards, shelves, machinery, etc., where it is 
difficult to remove dust and dirt otherwise. 


The device is portable, and Weighs only 55 
Ibs. The set is intended to furnish a large 
volume of air at a comparatively low pres- 
sure. The connections may be reversed and 


used as a vacuum cleaner. 


BITUMINOUS GAS PRODUCERS.—The Gibbs 
Gas Engine Co., Atlanta, Ga. Bulletin C. 
Paper; 8% x 11 ins.; pp. 4 

In these few pages the ‘‘Akerlund soft-coal 

-producer"’ is briefly set before the public. 

It is a suction, down-draft type, with a sim- 

ple cylindrical lining of standard firebrick. 

The shell rests on three supports carried on 


wrought-iron foundation piers, the lower part. 


of the shell being immersed in a water pan 
through which ash is removed. In the lower 
section of the shell are several poke holes. 
To the upper edge of the shell is riveted an 
angle iron, to which is bolted the top plate 
provided with charging doors, poke holes and 
induction pipes. 

PRINTING PRESSES.—R. Hoe & Co., New 


York and London. Paper; 6 x 9 ins.; pp. 
32; illustrated. 


This pamphlet describes some of the ro- 
tary, electrotype, web, perfecting presses in- 
stalled by this company for high class print- 
ing of illustrated periodicals, magazines, cat- 
alogs, etc. As an example of what can be 
done with these presses, it is merely neces- 
sary to call attention to a single instance— 
that of one press equipped with cover and in- 
sert feeding and wire-stapling devices. This 
is a single roll machine, with two pairs of 
cylinders, four pages wide and four pages 
around Fine covers and colored insets, 
printed or lithographed in advance on highly 
calendared special paper, can be fed in au- 
tomatically, associated with the regular pro- 
duct from this press, and the whole deliv- 
ered, folded to page size, cut and beund, 
ready trimmed 





For other Preposal Advertisements 
sce pages 51, 52, 53, 54, 56, of Adver- 
tisements and Construction News 
page 216. 





SCHOOL. 


Bayonne, N. J. 
Sealed proposals for fireproof school 
building will be received by the Board 
of Education, of the City of Bayonne, at 
the office of the Board of Education, 
Avenue C and 26th Street, Bayonne, N. 
J., @ 


THURSDAY, JUNE 9TH, 1910, 

AT 8.30 O’CLOCK P. M., 
for all labor and material necessary for 
the construction of Public School Build- 
ing No. 11, between West 23d and West 
24th Streets, in the City of Bayonne, N. 
J., and in accordance with the plans and 
specifications for the same on file in the 
SECRETARY'S OFFICE, Avenue C and 
26th Street, Bayonne, N. J., and at the 
office of ROBERT C. HUTCHINSON, 
ARCHITECT, 126 Liberty Street, N. Y. 
City, where the form of contracts which 
will be executed, can be examined and 
where blank forms of proposals can be 
obtained. 

Proposals will be received for the Gen- 
eral Work and materials necessary for 
the construction and completion of the 
building herein mentioned, using Rein- 
forced Concrete Construction, in accord- 
ance with the plans and specifications for 
Concrete and fireproof work (excepting 
the Plumbing, Gas Fitting, Hot Water 
Heating Plant, Heating and Ventilating) 
in accordance with the plans and speci- 
fications for the same. 

No bid or estimate for the General 
work will be received or considered un- 
less accompanied by a Surety Company 
Bond for Ten Thousand ($10,000.00) Dol- 





lars, binding the bidder to execute the 


contract In case the same is awarded. 
Bonds to amount of twenty-five per cent. 
25%) of the contract price will be re- 
quired of the successful bidder for the 


faithful performance of the General 
Work. 
Proposals must be endorsed ‘“‘PRO- 


POSALS FOR GENERAL WORK” School 
No, 11, Bayonne, N. J., and handed to 
the Secretary of the Board of Education 
in open meeting when called for in the 
order of business relating to such pro- 
posals. 

No proposals will be received after the 
time called for. 

THE BOARD OF EDUCATION RE- 
SERVES THE RIGHT TO REJECT ANY 
OR ALL BIDS. 


BY ORDER OF THE DOARD. 
W. J. TOMLIN, 
Secretary. 





BRIDGE. 


OFFICE OF THE BOARD OF CON- 
TRACT & SUPPLY. 
Syracuse, N. Y., May 17th, 1910. 

Sealed proposals will be received at 
the office of the Board of Contract and 
Supply until 1:30 P. M., Tuesday, May 
31st, 1910, for furnishing materials and 
erecting a steel plate girder bridge over 
Onondaga Creek at West Brighton Ave- 
nue in Syracuse, N. Y., in accordance 
with the plans and specifications on file 
in the office of the Board of Contract 
and Supply. A certified check for 5 per 
cent. of the total amount of each pro- 
posal, payable to the order of Deforest 
Settle, City Treasurer, to be forfeited, 
upon failure to enter into contract with- 
in five days’ notice of award from the 
Secretary of this Board, must accompany 
each proposal, 


JOHN J. HALLORAN, 
Secretary. 





Situations Oper 





WANTED—Two draftsmen at once o; 


age work near N. Y. Write, stat 
education, experience, date avai] 


salary desired. Enclose 
Address “W. B 


New York. 


- 20,” Engineering 


sample 


rs 





WANTED—First class structural s} 


tail draftsmen and checkers imme 
Several months’ work. State ag 
ence and salary expected. BARE 
ROSS, Washington, D. C. 





WANTED-—Structural and ornamenta) « 


men. HEDDEN IRON 


Clinton St., Newark, N. J 


CONST. ci 





WANTED-—Structural steel 
timator for structura 
Address “N. B. 20,” B 
1636 Monadnock Block, 


designer a; 


Plant in Ch 
ngineering N 


Chicago. 





WANTED—Several 
column detailers: also 


experienced beam 


two chec 


HINKLE IRON CO., 534 West 56t! 


New York. 





STRUCTURAL DRAFTSMEN of ability 
find exceptional opportunity; perm 


positions ge li 


beral salaries by add: 


ing “S. 19,” Enginering News, 


York, 





WANTED.—Foreman, able 


dozen kinds of work on foundation 
buildings, in New York, using ha 


to conduct | 


men only, say twenty-five in four to 
groups; many details. First-class pus 


and organizer, 


,” Engineering News, New Yor 


preferably with scme 
ae of machinery. 


Address 


~ 


20-it 





WANTED.—Two tool designers. 


Two drafts- 


men experienced in track work. Apply 


or write Buda Co., Harvey, Ill. 


DOF 








Most comprehensive book 


Mississippi 





PLAIN LETTERING 


By PROP. HENRY S. JACOBY 


Contains standards of U. 8S. E 
U.S. Geological and Gaslstls Geren cai 
ver Commission. 


Cloth, 10 x 7 inches: 82 pages. Price $3.00. 


on this subject, 











HIGHWAYS. 


N OTICE TO CONTRACTORS.—STATE OF NEW YORK, OFFICE OF THE STATE COMMISSION OF HIGHWAYS, ALBANY, N. y 
Pursuant to the provisions of Chapter 30 Laws of 1909, sealed proposals will be received by the undersigned at their office, No. 53 
Lancaster Street, Albany, N. Y., on Monday, the 6th day of June, 1910, for the repair or resurfacing of the following improved hich- 


ways: 
Repair Repair 
Cont. Road Name of Road. Town. Cont. Roa 
No. No. No. No. 
Albany County AB 42 
76 119 Loudon, Sec. 2 Colonie 74 
78 92 Delmar-Slingerlands Bethlehem 
Cattaraugus County 51 203 
65 601 Olean-Allegany Olean, Allegany 204 
Cayuga County 205 
56 383 Owasco Owasco 54 191 
67 591 Moravia-Niles Niles, Moravia 
Chenango County 86 314 
68 218 Greene-Smithville Flats Greene & 
Smithville 80 77 
224 Oxford-McDonough Oxford, Preston 
& McDonough 84 19 
598 Norwich-Preston Preston, Norwich 25 
Cortland County 
55 40 Cuvler Truxton 79 58 
Erie County 81 59 
62 272 Orchard Park, Sec. 5 East Hamburg 82 39 
63 89 Transit, Sec. 2 Amherst, Clarence 
64 86 Rig Tree Aurora. Wales 72 37 
66 88 Transit, Sec. 1 Amherst, Clarence 38 
Fulton County 73 116 
83 33 Gloversville-Mayfleld Johnstown, Mayfield 
Jefferson County 77 692 
49 182 Redwood-Alexandria Bay Alexandria P 
50 181 Watertown-Sacketts Harbor- 
Henderson Hounsfield 74 104 
. Monroe County 
5T 81 Hamlin, Sec. 2 Hamlin 69 148 
58 79 Scottsville, Sec. 2 Wheatland, Chille 
59 78 Clifton, Sec. 1 Chille 148 
60 63 Scottsville, Sec. 1 Chille 149 
61 6 Ridge, Sec. 1 Greece 
Montgomery County 70 2n 
75 108 West Mohawk River Amsterdam 35 
85 32 Amsterdam-Minaville, Sec. 1 Florida 50 
Oneida County 
48 8 Deerfield Deerfield 71 51 
71 Utica-Paris New Hartford 144 
Onondaga County 
52 49 Fabius-Apulia, Sec. 1 Fabius 150 
és) Fabius-Apulia, Sec. 2 Fabius 
121 Fabius-Apulia., Sec. 3 Fabius 


Specifications and estimates may be seen 
and proposal forms obtained at the office 
of the Commission and at the offices of 
the following division engineers: For 
work in the counties of Ulster and West- 
chester at the office of Division Engi- 
neer Spencer J. Stewart, Columbus Hall, 
Poughkeepsie, N. Y.; for work in the 
counties of Albany, Fulton, Montgomery, 
Rensselaer, Saratoga, Warren and Wash- 
ington at the office of Division Engineer 
H. P. Willis, Humane Bldg., Albany, N. 
Y.; for work in the counties of Jefferson 
and Oneida at the office of Division En- 
gineer Guy H. Miller, Cleveland Bldg., 
Watertown, N. Y.; for work in the coun- 
ties of Cayuga, Chenango, Cortland, On- 
ondaga and Ontario at the office of Di- 





vision Engineer Fred W. Sarr, So. Clin- 


ton and W. Jefferson Sts., Syracuse, N. 
Y.; for work in the counties of Cattarau- 
gus, Erie and Monroe at the office of Di- 
vision Engineer M. W. Wilbur, 423 Cut- 
ler Bldg., Rochester, N. Y.; for work in 
the county of Otsego at the office of Di- 
vision Engineer Paul McLoud, 47 Court 
St., Binghamton, N. Y. 

The especial attention of bidders is 
called to “Information for Proposers” on 
pages 6 and 7 of the specifications. 

Proposals for each road must be pre- 
sented in a separate sealed envelope en- 
dorsed on the outside with the name and 
number of the road for which the proposal 
is made. Each proposal must be accom- 
panied by a New York draft or certified 
check payable to the order of the State 
Commission of Highways for an amount 


Name of Road. 


West Lake 
Marcellus-Mariatta 
Ontario County 

Gorham-Stanley 
Naples-Atlanta 
Naples-Woodville 
Honeoye-Hemlock 
Otsego County 
Gilbertsville-Mt. Upton 
Renssélaer County 
Albia-Wynantskill 


Troy-Brunswick, Sec. 1 
Troy-Brunswick, Sec. 2 

Saratoga County 
Glens Falls-Saratoga, Sec. 
Waterford, Sec. 2 
Waterford. Sec. 1 

Ulster County 
Saugerties-Woodstock, Sec. 
Saugeriies-Woodstock, Sec. 
Kingston-Rifton 

Warren County 
Loon Lake-Pottersville- 

Taylors 

Washington County 
Granville-Troy Stage 

Westchester County 
Echo Lake-Pines Bridge 


Pines Bridge-Yorktown Heights 
Yorktown Heights-Put. Co. 


White Plains Cross Road 
White Plains-Armonk 
Armonk-Mt. Kisco 


Mt. Kisco-Bedford 
Bedford-Cross River 


Cross River-Turk Hill 


equal to at least five 


to give a bond for fifty 
amount of the contract; 


all bids. 


ROBERT 





Town. 


Skaneateles 
Marcellus 


Gorham 
Naples 


Naples, S. Bristol 


Richmond 
Rutternuts 


Brunswick, 
. Greenbush 
Brunswick 
Brunswick 


Z 


1 Moreau 
Half Moon 
Waterford 


1 Woodstock 
2 Saugerties 
Ulster, Esopus 


Chester 
Granville 
Newcastle 
Yorktown 
Yorktown 
line Yorktown, 
Summers 
North Castle 
North Castle 
North Casile, 
New Castle 
Bedford 
Bedford 


Poundridge and Lewis)oro 
Lew 


isboro 


per cent of the 


amount of the proposal which such dr: ‘t 
or check accompanies. This draft or ch: k 
will be held by the Commission unti! ‘he 
contract and bond are duly executed 
The successful bidder will be required 


per cent. of ‘he 
such bond to De 


executed by a Surety Company to be °)- 
proved by the Commission, or a bond .e- 
cured by the deposit of collateral sec. 'i- 
ties to be approved by the Commissi: 
The right is reserved to reject any oT 


, S. PERCY HOOK®R, 


Chairm =n. 


T. WARREN ALLE 


EARL, 
Commission ‘rs. 








